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PRECIS AND INDEX 


TO 


ACT 44 VIC., CAP. 1. 


LETTERS PATENT AND SUPPLEMENTARY LETTERS. 


Section and Sub- Page of 
Section. Reference. 
~— + -- Subject. ==: 
44 Vie., | Letters 44 Vic.,| Letters 
tees Patent. c. 1. | Patent. 
Contract. 
be s. 3 |ARBITRATION, for settlement of differences arising as to quality 
of work or materials used in CONStIUCTION cores sscesreee sreoes 4 31 
8. 9a s. 94 | APPORTIONMENT oF Sussipy to eastern and central sections ....... 6 33 
8. 9e 8. 9e When reduction may be made on ey 800 miles of central 
Section, and how disposed Of 1.0.0, 200+ --0.0--+ crnees severe cones 8 35 
gs. 9¢ 8. 9c |Apvances to Company on steel rails and ae ues spr ie in 
advance of requirements of construction ........... 7 33 
Sch. A 
8. 38 3. 38 | AGREEMENTS— 
Execution of... aehiaseuslecsee eset 27 54 
Contracts, bills, ‘&e., “signed. by ‘officers of the Company, or 
its agents, to be binding. saesaaetasccetheese bt va tbeecsOueesenisss: vl) 54 
Company’s seal need not be affixed.. 27 54 
Company’s agents not liable individually to. any ‘third party 27 54 
8. 36 3. 36 May be made with bondholders to restrict the issue of bonds. 27 54 
With bondholders valid, notwithstanding any act of the 
Company to the contrary ... <3 bas 27 54 
8. 35 eh! Made under sec. 36 to bé deposited with Secretary of ‘State... 27 54 
Contract. 
8. 17 s. 17 |Bonps, Lanp Grant— 
Authority to issue ... 2. .sce0 ive eas peeeer senses) sccnssson soodes Rechioesse 10 37 
Nature of, and conditions of iste zhatonahocbteian Senohcoact 11 37 
If issued to be deposited with Government........... 11 37 
Portion of, to be held by Government as security for main- 
tenance of railway, &c., for 10 years after the completion 
Of the TAILWAY: -<.0s,00ecocses seve 11 37 
Ube sci of interest on, held as security ‘not to be demanded 
by Government ........ ..- 11 37 
If any, held as security be paid. ‘off in extinction of issue— 
Gavstartiant shall hold the amount and pay 4 per cent. 
interest on the same so long as no default occurs. ....... 11 37 
Held as security to be returned with all coupons attached, 
provided no default be Made ........cereeseee coneeeees seseee seeees 11 37 
If default be made by Company, Government may demand 
payment of interest on bonds held as security .. 11 37 
Other securities may be substituted for Land Grant Bonds by . a 
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Section and Sab- Page of 
Section. Reference. 
a Bf ele - | Subject. en 
44 Vie., | Letters 44 Vic.,| Letters 
c. 1. Patent. c. 1. | Patent. 
Oontract. Dexps, LAND Grant—Conceluded. 
8. 18 s. 18 If sold in excess of land subsidy earned, proceeds shall be 
deposited with GovernMient Fie vscicacccis: ccoonacsoseoesve Beeevee ll 38 
Government to allowinterest on amount deposited from sale 
of bonds in excess Of CATNINGS 1.006. sae essences seeeee Bei aire 11 38 
How deposit of proceeds shall be refunded ........106 cess cee moa 12 38 
Shall be.a charge on the land grant .......-. . sase-ose «serveess seace 12 38 
8. 19 s. 19 Expenses incurred by Government in giving effect to secs. 
Li and 18 shall be paid by Company s2sci.<c.- scccecsveccinesees 12 38 
s. 20 8. 20 If not issued, Government shall retain every fifth section of 
LATA USC CUTIUN, (CUChrangnspeecactesteyieccneusesiiirscesudereres sate 12 38 
Sch. A. 
s. 30 s. 30 |Bonps, Morraaer on Lanp— 
May be issued to the extént of $25,000,000 1... seers eeesee sonree a 24 52 
Deeds:for sam owsnndencorranesirisvesvrrveeveeremeceronrsonresieminmennemey 25 52 
“SAMTROTty ANG | CONGTUONE scorer wnecsswereseesuceeeccsens enctes anenee eee 25 52 
To be.styled Land Grant Bonds <....ccssecaccccssteessvcaieeette neces 25 52 
8. 32 £, 32 Need not be sealed—signature may be stamped, &¢. ..........-. 25 52 
8. 31 s. 3l May be issued in lieu of Land Grant Bonds to such amount 
as may be agreed on, &c., and such shall constitute a. 
mortgage on the franchises as well as the property of the 
QCOMPANY .erceccsnaee eeecethcaeeuss fespeeratnas SASS seepestnesees nate 25 52 
Contract. 
3. 9d s. 9@ |Bonps, Morte@ace on Raipway AND Lanps— 
Company to have option, to lst January, 1882, to substitute 
payment of interest by Government on such bonds in 
licu of Land Grant Bonds and in lieu of cash subsidy... 7 34 
Proceeds of sale to be deposited with Government ........ conhee 8 34 
# ‘* how dealt with, and repaid to Company ..... 8 34 
Coupons for interest guaranteed by Government ..e.essers see os 8 34 
Redemption of, ty Sinking Fund 1... cess secessees eeenees - ee neg 8 35 
8. 9e s. 9e If issued, a reduction of $2,000 per mile to be made on first 
oy 800 miles of central section, and how appropriated ....... 8 35 
wen. A. 
8. 28 8. 28 |Bonps, Morta@acns on ALL THE PROPERTY OF THE ComPANY— 
Issue limited to $10,000 per mile....... .esesses su aseasescn sesees svoreees, 23 50 
A Ge Fret MOT gee i ciséson cadkcaavnersseniia eres Saute dens. 23 50 
SSOUTtY LOPASIIG: inswed ~eeievsavaddvaseds ichemiek teh GREER are 23 50 
Lands granted or to be granted may be exempted from mort- 
gage if Jaand Grant Bonds under sec. 30 have been issued 23 50 
Shall not attach on any property until the same shall have 
been conveyed hy the Government to the Company ..... 23 50 
Deeds of mortgage, to be executed under authority of resolu- 
tion passed at special general meeting ......0+ e000 hove cntes 23 50 
Deeds to show description of property, conditions for pay- 
ment of bonds and interest, and remedies in default of 
DEY IRON is5021'l5s.«,savavesesis\svavie uneesrece seis siete meee te ean nee 23 50 
Deeds to show authority for trustees, in default of payment, 
&c., to take possession of railway, and to run or sell it.. 23 51 
Provision in default of payment, to transfer right of voting 
from the shareholders and holders of preference stock, 
to: thes Bondhboldersiagt.ud. Stud. asletstesbeneshisdseed orvcistu 24 51 
Provision for the cancellation of shares deprived of voting 
DOWEL inavecse tes scoannmaneseisee sveeses dx ARROIRSEBES <astdi Gabeteace vermectes 24 51 
Provision for mode of enforcing the powers conferred by 
tO DOA .-nsrenssmnvcs0 ussissnssarahieRtarneky. Me tui ae 24 51 
Provisions not contrary to law to be valid and binding........ 24 51 
In case of change of ownership, railway and property shall 
continue to be held under provision hereof. ......... -.s0 + 24 51 
If Land Grant Bonds are not issued, the issue of these Mort- 
_ &age Bonds may be increased to $20,000 per mile.. ..-,.00s. 24 51 
8. 29 8. 29 If issued before completion of the railway, @ portion of the 
proceeds to be dealt. with ag provided bys. 9, ss. d, of 
i OOMIraCy ANd ssl Maw cs wchitpaiintic Aiea. dia. 24 52 
&. 33 8. 32 Deeds eed. OOt.be F20100 <1. sacra sanscnadeteitaarede nek. 25 52 
Signatures may be stamped ssssess csessesse ssoeees coctessucne seceee 25 53 
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Section and Sub- Page of 
Section. Reference. 
smo Subject. oe 
44 Vic.) | Letters 44 Vio,, | Letters 
ce. 4, | | Patent. c. 1.) | Patent. 
Seb. A. 
8, 25 s. 25 |Bonps, Morreacr on CanapA CENTRAL AND OTHER ' ACQUIRED 
Lines (See Canada Central) i.....c2. cesscctes seseschos roscoe sooee 22 49 
Sch. A. 
8. 34 s. 34 | Bonps— 
Currency i in which they may TSSU Cherise ees 26 53 
Conditions and price under which they may ‘be “disposed ‘of... 26 53 
May under by-law be exchanged for inscribed stock,......... 13, 26 53 
gs. 35 8. 35 Need not be registered ........ 26 53 
8. 36 8. 36 Restriction of issue ney be made. by agreement “with bond- 
holders js: sees 27 54 
Any Act of ‘Company. eontrary “to such | ‘agreement “With 
bondholders to be invalid . 27 54 
§. 35 3. 35 Agreement made under s. 36, ‘to be “deposited with Secre- 
tary of State.. “ 26 53 
8. 37 8. 37 The lien, mortgage ‘and privilege of, ‘issued under this ‘Act, 
not affected by guaranteed or preferred stock: ...... .....006. 27 54 
Sch. A. 
a. 5 s.5 |By-Laws— 
Shall fix number of Directors, not exceeding fifteen. .. be 15 42 
Be g, 7 May provide for voting at the Board of Directors... .... .. 15 2 
2. 8 s. 8 May define the powers and duties of the Executive Com- 
mittee of the Board of Directors. # 15 43 
8. 9 s, 9 May appoint and fix places other than “Montreal, ‘within the 
Dominion of Canada, for the transaction of business... 15 42 
Shall appoint and fix one place in each Province and Terri- 
. tory, through which the paibeey passes, where service of 
process may be made.......... 15 43 
Uopy of any By-law, fixing ¢ or changing | "place. for service of 
process, shall be deposited at the seat of Government 
of such Province or Territory... 16 43 
8. 10 g. 10 May alter the day and place for holding ‘the annual general 
meeting of sharehoiders .. 16 43 
s. 11 fe lal May determine conditions under which ‘special general meet- 
IN PSM yy LOG, COMVEM EA 4. vaasoe tresses obaeivins ON RUE Lys coedeel actos 16 43 
§. 27 gs. 27) | May provide for remuneration of President and Directors, or 
any Executive Committee of such Directors... cose seose-s 22 49 
For transfer of stock and shares, for eaeaet and in- 
scription of stocks, shares and bonds. . Benedekeiecocceh ss 22 49 
For transfer of registered BON GS) veo caccsscsacmuetmmeen ve tatseuetab es 22 49 
For payment of dividends and interestie ye L, 22 49} 
Shall have no effect, after the general meeting of sharo- 
holders uext held after being passed, unless Be ore? 
by such meeting ....... tessesenviposecerdieysteabeaiecster sscarsess sete 23 49 
Bouts anp Nurs—(See Materials). 
Booxs or RurnrENos—(See Plans). 
Preamble 
ACt, 8. 1. | csseos coves | CONTRACT— 
Submitted for approval and ratification.seors scree cseves sooves serves 1 40 
A DULOVGGNANC TA tit Uucsscrtcesectocelteseel coireereestnrss Rcersingarscessisesy 2 40 
Contract. Parties to ...... secestcenes « Fpbeleoce dinsacadluschs pees oP --Chtslcoceletasalsdansdae 8 40 
s.1 s. 1 Interpretation Of ......-srissseiesspegees soweseare sees pabElairiatoce) sess eecher 3 30 
8. 3 8. 3 Differences arising ‘on the question of standard of eonstruc- 
TLON5LCO) DG, ATHIbraLOGu Om Missustactsceseenoed tessst ec cecesen vooee ches 4 30 
8. 21 s. 21 Power to carry out conditions... Erivesnceerectees tees Btecel sents 12 38 
Only binding if Company be incorporated genording to form [ a 
Sch. A. |Sch. A. contained in Schedule A .....cs..s08 Sedseluapecldppectowea thsvence dong 12 2.38 
8. 3 Sc Transfer from Contractor to QOmpAnY «x mig(esgaqetenioreose ar aeees 14 41 
conditions of.,.... vee acneee! wanes seanepoe cosees!aoeeee oases 14 Al 
SF. GGOG; NOL PEQUITAG.-crseccace mrasdevennsreneieccebb hagos | osee covres 14 41 
a proo of.. WORee eeeege st 9888 © PETC eS CHESTH PSS SH THLEH ES FOOTE THREE 14 41 
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SS 


Page of 
Reference. 


Se 


44 Vic.,| Letters 
c. 1. | Patent. 


Section and Sub- 
Section. 
ees Subject. 
44 Vic., | Letters & 
¢e. 1. Patent. 
Act. 
8. 2 8.2 |OHARTER— 
PATIUNOTIT YI COMPTANG iescestlecceccaleve tetest soeesset anette steels 
Effect of, when published in Canada Gazette .......6. 0006 
Form of, authorized by Order in Council ........ ., 
Certificate of publication of Letters Patent....... 
Sch. A. 
8.2 8.2 |OCapirat— 
Amount, ‘$25,000,000 cierto ew aseckc.cdhe ikke Ce, 
Division into shares of $100 j...2.)0220ees hn. Le 
Conditions of issued ic.. 27622. atte en 
8. 3 8. 3 To be paid up—first $5,000,000 in three instalments............+6 
ts first instalment of first call, 30 per cent........ 
ye second ‘ ee 2OSOUS ob Seas 
a last oe ‘ balance 31st Dec.,’82 
8. 14 gs. 14 Calls, further, not to exceed 20 per Cent nsec. ceesecses sesses senee 
See also Amended Consolidated Railway Act for definition of 
Words‘. Oapital. weit rcee le hee Se © ee 
Contract. 
8. 1 8.1. |CenTRat Section or Ratpway— 
Selkirk to Kamloops............ ecaississeseclescescsccanicasttien 
8.4 4 Tobe commenced by Ist May, 1881 ....sssseesscssse sceseees seesees, 


8. 9a 8. 9a 
8. 9e 8. Ge 


To be completed by Ist May, 1891 ...... ... 
Provision for extension of time ...... 


Oeeee veneore ae 


FOR Oe Hoe, OOP Oe arene satees teene 


ee Beoereae: 


08 ences socees 


8. 1 Josseeee oes|CALLANDER STATION, western terminus of Canada Central and 


Sch. A, 
8, 25 g. 25 
Contract. 
8.3 3 
8. 4 4 
8. 6 6 
8. 15 15 
Sch. A. 
8. 39 39 


s. 22,Sch. 


Contract, 
A., 8. 17. } 


Sch. A. 
8. 18 18 


88. a 18a 


initial point of eastern section of O. P. R. . 


Se eeeeteeeres eseee 


Canaba Onntrat— 


Power to acquire, lease or otherwise «1... .cssesee: scesssese ceceeees 
Power to acquire, lease, do or amalgamate with other lines 
and acquire running powers over any railway between 
Ottawa and Atlantic seaboard ......cssscesssssee sesces cesses cesses 
Power to borrow on mortgage on any such acquired lines, 
and to issue bonds to the extent of $20,000 per mile 
Security for issue .......... 


Issue ot such bonds not to affect the rights of prior mort- 
BMRCON cast utocves sx vececkevsuheutt, ease et tee eR eee Bee ee 

Amount of issue to be diminished by amonnt of existing 
MOTtQages .........c0000 « 


FATS AOR e wee es LOO ETS LHe EEE EE BEOEES HORSE LOD CeeeeeEre 


OConsTRucTIon— 


Standard originally laid down .... 
ts amended visccisibisess saves Spee 

When to be commenced by Oompaty circ sumrastetets miscseesiee 
Ea completed ue dodeae Wes tacese nevese oncuie tite, 

Of aceon undertaken by Government, when to be com- 
DLStod Le ree oes 

Of competing lines proh 
specified conditions 's./ ic ousiehetee een ee 

Reports on progress to be furnished as required by Governor 
in Council. (See also Amended Railway Act, 1881)...... 


PERE EERe + meme rans weeeseaee® 


ibited for 20 years, except under 


Consonipatep Ramway Aor, 1879, to be applicable to ©. P. R. 


contract, except as provided -...sscz vessee 


F000 RFE eared seeee 


Exceptions provided. 


Sec. 7, relating to Powsrs. Sec. 8, PLANS AND SurRvVEYs. 

The Company to have right to take, &c. Beach and land 
_ below high water mark, &C. ise scsscsssccseesessecees csv. sects: 

This right not applicable east of Lake Nippissing, except 
with approval of Governor in Council 


SOOT ED He He eeEe FORE eeee 


oOo oot > 


10 
28 


12 


39 
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Section and Sub-- Page of 
Section. Reference. 
ae Subject. —- 
44 Vic., | Letters 44 Vic.,| Letters 
Coil. Patent. | c. 1. | Patent. 
Sch. A. ConsoLipatsap Ratuway Act—LExcertions provided—Concluded. | 


not being within any district or county for which there 
is a clerk of the peace, be deposited in office of the 


gs. b 18d It shall be sufficient that maps, plans and books of reference, 
Miniaterot Mail Wayate st seccutectiet tt, secseatcuntacse cc21.) 18 45 
Corrections of errors or omissions may be made therein with 
Consen bOf Ministers; stein etek de ek 18 45 
88, ¢ 18¢ Sec. 8, ss. 11, not applicable to railway passing over un- 
granted Dominion or Provincial Crown Lands ............. 18 45 
Deviation there allowed to extent of five miles without 
formal Correction OF Certificate wee secccssee ccs cocses soseecess 19 46 
Further deviation may be authorized by Governor in Council 19 46 
gs. a 184 Deposit of maps, plans and books of reference made under 
this section to avail as if made under Railway Act, 1879. 19 46 
Copy of the same, certified by Minister or Deputy, to be 
received as evidence in any court of law ......0...... ......., 19 46 
88. @ 18¢ Where no registry office exists the deposit of plang, &., of 
any completed part of the railway with the Minister of 
Railways shall be sufficient......c0 esse serse. sosees seoses scesceec, 19 46 
May take material from adjacent public lands for construc- 
Sch. A. TOM Of Tall ways tercticcrscsscc, hace Danedesvasigesaerece 19 46 
8. 19 19 Greater extent of land for stations, &c., than allowed under 
Act, provided for, subject to approval of Governor in 
COUN CH Mrstte cs teiatet cate. sua UR Ne Oe len dt 19 46 
8. 20 20 Sect. 17, ss. 11.—Limit of reduction of tolls by Parliament 
OxUCNAO Recccscsievacestuler ters Eerenecse Qalerravesesiearsetesie tei 19 | 46,47 
Sect. 17, ss. 10 do , do by Governor in 
Councils saveasanlvteetecod se vesticrectcs sen ceee, igen 1g AT 
8. 21 21 Sect. 21, ss. 1 and 2.—Transfer of shares......s00e ccecose 20 47 
8. 22 22 ‘* 22, ss. 3 and 4. do doe ERE. 3 choca eee eee 20 | 47,48 
8 23 23 ‘* 19, ss. 16.—President and Directors, their election and 
GU CS Perrcresesastaesan ities Ulscttece selttose te den eb, 21 48 
‘24, 88. 2.—By-laws and Notices....cecscsseeseeee sees. cocesccce 21 48 
sf 28, ss. 5 and 6.—General Provision see ceceeee sce, 2 48 
Py Ot-qomall way! Mand ois c..5 aosencethescesttth Ae shesslescsst, 21 48 
(See also amended Consolidated Railway ALCHMUBS I iereenct i ee ete HL 29=240 
ae 8.92, CompaNy—RIGHTS AND OBLIGATIONS OF, UNDER CONTRACT AND ACT. 
ch A ; 
Btdied.. 4 To receive charter conferring franchises, &c., as embodied 
in schedule appended 0 CONtTACt....000.+ ceessee ecserss sees) Q-14 41 
ACL, 8. 3, 
Contract 
B24 tees 3 To deposit with Government $1,000,000, as Fsecurity for 
performance, of Contract... ies cocsescsucscoethosiseasoes tics oesls, 2-14 4l 
Act, 8. 3, ; 
Contract 
Sa Osi sss 8. 9 To receive subsidy in land, 25,000,000 acres, and in money, 
$25,000,000 ..ssesees serve Psiiires See ee eb. | 06 33 
Act, 8. 3; 
Contract 
Berle ee) oS) LO To receive land for right of way, Stations, GC... rere covers eevee] 2-10 35 
Act, s. 4, 
Contract 
See hOlere. s. 10 To be permitted to import certain materials for original 
construction of railway and telegraph line, also, of 
Act, 8. 5, apparatus for first equipment of such line—free of duty... 2--8 35 
Contract 
cash ase 8. 7 To have possession and right to work portions of Canadian 
Pacific Railway already constructed, and as the same 
Act, 3. 5, Shall be hereafter completed .....ss0..-.-eceos csescere sosees cone «| 3-6 | 35 
Contraei : 
Be Uapaeeee ret To have conveyed to it, when Hastern and Central sections 
are completed, all portions of railway constructed by 
Government, with station-buildings and water service... 3 32 
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Section. 
44 Vic., Letters 
c. l. | | Patent. 
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Act, 8. 6 


Contract 
8. 2 
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Subject. 
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S. 


©m mn 


8 


. 9a 
. 9b 


. 9 


9d 


To give security for the continuous operation of the railway 
for ten years after COMPLETION ...+..00 corse secrets sreterere tenes 


As soon as organized, to deposit as security for construction 

of line, $1,0C9,000 in cash, or other approved securities... 
To receive interest, on cash security deposited, at 4 p.e........ 
To do do on. other securities deposited... 20. 
To do back deposit, on completion of railway........... 
To lay out, construct aud equip Eastern and Central section 

of uniform gauge of 4 feet 85 1OCHES -srervesueeserees steeneers 
To construct and equip railway according to agreed stan- 


dard...... ihre cede ata PAGO veel ss sdun-edce werent 


(See also amended Standard)......+ sr baa de iptirinatoee: 

Agree to arbitration of differences arising:,in regard to 
quality of work or materials ..1 cssscrsescecee ceener peesecen snner 

To commence construction of Wastern section not later than 
Ist July, 1881 ....0. -secssor veseccees sarcesgiereuscren segeae soreveens sees 

To commence construction of Central section not later than 
Ist May, 1881..-...f0+ sesvserer scores evsuneicereesscrevers s\taran saeecesse 

To carry on work on each section simultaneously, and at 
such annual rate of progress that each of them may be 
ocmpleted, equipped and in running order by Ist May, 

To be granted on extension of time, under certain eventu- 
DLITIOS 35005 ceooeblingsesiccnciesisssaps veansoenr valgeaeasaees Ido sfrpazsees adoder 

To pay cost and expenses incurred by Government on first 
100 miles section of road from Winnipeg, .......-.se1001 ese 

To have right to assume possession of said works at any 
time on payment of cost, .......... Sacny, ft) Yondguasty Goaekl nc havennaes 

To own railway constructed under terms of the contract..... 
To receive transfer of, and have the right to work the 

several portions of Canadian Pacific Railway as con- 
structed..,....... sates fy COED We owey EhectbarlsSades sb baru tadens tae 

To receive conveyance of sections constructed by Govern- 
ment when the Hastern and Central sections are 
COMPIOLC 5 a.ss.ce/seveaunspine sdcsluceneattdevowNivesmna leceaneiaes<aebnate 

To be absolute owners of the whole Canadian Pacific Railway 
Shall forever efficiently maintain and operate Canadian 
PA CYfi Gh RAI iA Yscxcoys ve vdeaasateriurr «cpus wuateaccpeaeansate sadiie dela races 
Shall equip the several portions of the railway, as they 
receive possession of the same from Government.. .....2. 
Entitled to receive subsidy in certain proportions. ...........4.. 
To receive money and land according to the appropriation, 
for any portion of line, not less than 20 miles in length, 

eed ae and equipped to admit of running regular 
TAITIS Soestepeiete totes bina s occu dyivo essed enbceeashipeeeeesesy eee meaucet pee t at 

May take terminable bonds of Government bearing interest 
ATL MEGU OF (CHSE inieassossss0bb Sewogsias sceniavena iS rMoMateew tebe cots tanta 
Shall be entitled to advances equal to three-fourths the value 
at place of delivery, on steel rails and fastenings de- 
livered in advance of requirements for construction...... 
Shall submit to a deduction from the subsidy to be paid on 

each section of 20 miles, proportionate to the value of 
phe. ails used thereon, on which adyances have been 

WIA0 6 oo adel radysaac. ae nvucanpp edie srpeemoneaatoy ppeges oneteoetieanie auPR TaN 

To have option of substituting, for the issue of Land Grant 
Bonds, the payment by Government of interest or part 
interest on Mortgage Bonds of the Company, &c.......... 

To deposit proceeds from sale of such bonds with Govern- 


To receive payment in case bonds are not all sold, partly in 


LO 2c’ auc ieeedv aaa: tagaunon 


To receive bonds as cash at the rate of sa 
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INDEX 2 Continued. xi 


Section and Sub- Page of 
Section. Reference. 
=— == Subject. cae ti ss 
44 Vic., | Letters 44 Vie.,| Letters 
c. 1. Patent. c. 1. | Patent. 
Contract. Company— Coniinued. 
8. 9e 8. 9e If they avail themselves of the option granted by clause 9, 
ss. d, to submit to a deduction of $2,000 per mile on the 
first 800 miles of the Central section.......06. secs coon 7 35 
To receive any deduction so made, with payments for re- 
mainder of Central, section wissss.s 104i b.carcesy ssveeecens cv oees sone, 7 35 
sg. 10 | s. 10 To have right to the grant of land required for railway 
Purposes, road-bed, stations, Gl .pr.c06, <0es-cooree cosoesace soars 8 35 
To have right to admission of certain materials duty free..... 9 35 
fs purchase materials, &c., for construction 
not required.by Government, civic i..aessstnechonwsiesadebers seats 9 35 
s. 11 s. 11 To receive grant of land subsidy in alternate seciions of 640 
acres, 24 miles deep on each side of the railway, from 
Winnipeg to Jasper House, so far as the same sre vested 
at Che Govern men tr..,.<ts1pyauasnghohe lus tonphegt- cldawicebs cteval abbas 9 35 
To receive sections bearing uneven NUMDELB..s..sceceeves seooes 9 35 
May decline to receive lands not fairly fit for settlemeat...... 9 35 
To receive other lands between paraliels 49 and 57 north 
latitude, or elsewhere on each side of any branch line 
or lines, &c., &c,, to make up for any deficiency........., 9 35 
8. 12 s. 12 To be entitled to have Indian title, to lands granted, extin- 
: PUIBNOG Sse csak- nase. <a hiveasahl th Boe iay sever nccs Riga allt ballets, 9 36 
8. 13 ce Us To have the right to lay out and locate railway as they see 
F fit preserving certain terminal POiNts.....cccececssces verses 10 36 
(See amended conditions, 45 Viet. cap. 53.) 
s. 14 8. 14 To lay out branches, construct, equip and work them... ..... 10 26 
To deposit map and plan, &c., of branches before com- 
HLCM GLU OM aeeta ste Re Res osecatievuee ete teste es coe TT Ie enti 10 36 
To receive land for construction and working of branches as 
far as it be vested in GovernMent.....ii.0.c.cseveeseeses coves 10 36 
s. 15 8. 15 To be protected from competing lines in North-West for 20 
years from the date hereof........2-..-.0.40- Rectal ae 10 36 
2. 16 g. 16 Te be free from taxation by the Dominion, &6 ...--cer: sessesseneee 10 37 
Lands of, to be free from taxation for 20 years after the grant 
thereot by the Crows gies ait daeatt owed <li oaeptesesy sadessalos 10 37 
g. 17 Seely Authorized to issue Land Grant Bonds to extent of 
GOB, 000,000. tatets Atk GRRE arcs cc diptecrcemteeaico. oid. li 3 
To deposit, Land Grant Bonds with Government... j.ecuc sere. ll 37 
To allow one-fifth of Land Grant Bonds to be reteined by 
Government as security. for the pezformance of the 
COUUEACU ss. scssevhpovaccattsdyepshevensnas v¢ostmme ust: coulinda paasuie casted s 1i 37 
To be released from payment of coupons of bonds held as 
security or any interest thereon, so long as no default is 
TILE CL OWp aes Ayla dyaas apask tes Saplowhes A 9 (soblp « LAA e sulk Toba cana oath 1h 37 
Shall receive interest on proceeds of any bonds paid off in 
extinction of whole issue, so long as no default ig made . ae a 37 
Shall receive back, at end of 10 years after the completion 
of the railway, bonds retained as security with all 
coupons attached, so long as default has not been 
ENA Ob teccepe tena r. tel feeeuNretne amen eS tr ee ese as aired il 37 
In case of default, may be required to pay interest on bonds 
returned, and to forego right to receive interest on 
money held representing the bonds paid Off .......:..0. sss. i atl aeneee irl 
May deposit other securities with Government in lieu of 
Land Grant Bonds retained as security. ....,.c0. scene sesee 1} 37 
a. 18 s. 18 In case they sell the remaining $20,000,000 Land Grant 


Bonds, or a larger portion thereof thaa in the proportion 

of $1 to each acre earned, shall deposit the amount over 

and above that which they are entitled to, with Govern- 

TON Uae eis bev ts (rer EA This ce dauslannnxoysaiertean deo ore sects 1 38 
Shall receive interest on guch deposits...... s+. DAS Sree es H 38 
Shall receive back from Government, at the same time and 

in the same proportions as the land grants earned, 

portions of the amount Of Geposits....1,.. ccsccave ences serveur es 
Shall receive land grant subject.to the charge created 
thereon as security for said Land Grant. Bonds... «..-s00+4+ 12 38 


‘ 


xii | IN DEX — Continued. 


Section and Sub- Page of 
Section. Reference. 
Subject. a ——— 
44 Vic., | Letters . 44 Vic.,| Letters 
¢. 1. Patent. c. 1. |Patent. 
Contract. OCompany— Concluded. 
3. 19 8. 19 Shall pay expenses incurred by Government in giving effect 
; to conditions contained in sections 17, 18....+6+ s+». 12 38 
8. 20 8. 20 Shall, if they do not issue Land Grant Bonds permit Govern- 
ment to retain from each land grant made every fifth 
section as security provided in section 18..,...., ..s-06 sseeeees 12 38 
Shall agree with Government as to Pa at which such lands 
may be sold.. ee 12 38 
Shall agree to proceeds from such sale being’ ‘retained. by 
Government ............. 12 38 
Shall receive interest from Government on such ‘proceeds... 12 38 
May substitute other securities for such lands, or moneys by 
agreement with Government. ... 12 38 
8. 21 8. 21 Only to be bound by contract in the event of an “Act of ; 
Incorporation being granted them in the form appended 
as Schedule A.. 12 38 
§. 22 8.22 | Tobe bound by Railway Act, 1879, i in 80 30 far as the conditions 
ALE APPlicable.....ecce ceerees Gi nessenee Utes 12 39 
Sch. A. 
gs. 26 8. 26 Shall have power to erect and maintain docks, dockyards, 
wharves, etc, at all the termini on navigable waters in 
connection with the Canadian Pacific a Eeuiivenueyee 22 49 
To acquire and work elevators, etc. 22 49 
To own and run steam and other vessels for ers ‘and 
dak ae on any pet waters the a4 ier Hey, Sennen 
with .. enedevatecesech: esas 22 49 
8. 38 8. 38 Shall not issue ‘any ‘note, “&e.. a eaveeery 27 54 
Shall not engage in business of banking or ‘insurance. a eetiees 27 54 
Sch. A. DrrECTORS— 
s. 5 Sab Who to be first appointed... Deesr\icwereeennaretedt Tos Adcnenau get 14, 15 42 
Number not to exceed fifteen... . hatemte Meavdssanae| £4, 1D 42 
President and majority to be British. subjects . aimee Seat 14, 15 42 
Powers and term of anierce Uissat tus devapelrectuees caatee Seaicsstneaty 14, 15 42 
8. 6 s 6 Qualification. .........0 10 oyeorees ceedevecaeveted sy séacee- 15 42 
Number to be fixed by by-law .. Dsesevnantenbabesiesce (ce tasgiyeps) axdctst 15 42 
Elected by ballot.......s s« cok 'deveen eansenst alivsens 15 42 
s. 7 BONG Quorum to be a majority of the Board... w¢eceanicbasascewvashes 15 42 
BIOXICH "s csecvs 000 e000, e000 sensvenctoce veseweovs tneeenees warenenss tosses 15 42 
Three must be present... pe dastaeetas Mtv eabiviey 15 42 
8. 8 8s 8 Power to appoint an Executive. Committee... pacer sdavuoesinestes 15 42 
President to be an ex-officio MeMber vse. cseee cers casve cesses coeve 15 42 
8. 9 8.9 Chief office for business.......+.6+ see 15 42 
8. 12 8. 12 President and three Directors may call special. ‘meetings of 
Directors, or Shareholders, or both, at the i Bes of Loa- 
don, England, ofc .:..Was'.-ca- sccensantes tous mE aiesvec ck ed 16 43 
: Met 8. 27 Remuneration to be Provided by by-laws. cscsceces ceueccess <ecsoctes 22 49 
ch. A. 
8.18¢ | 8.46 |Dnviamion from plans deposited, how far allowed... sessereoes weese, 19 46 
8. 18d | sg: 18d |Deposirt of ees BUC. ssanseacs aterarchapeanec oie piteapivas insane Tesi: Aisep aa veey ess 19 | 45-46 
Security .. vee spJaasoueoeu non Seapteicesneiiaes toendndevenvep wan dassereecassie illusersireke 57 
Contract. 
8. 96 | ..s0e.se0e-| DEDUCTION from SUDBIAY... sce scsse seeseacerens Qoveusey sceuk s{anri/beevaseasbes 8 35 
_ Bch. A. Dusps—See Bonds, Mortgages, &c. 
8. 35 8. 55 To be deposited with Secretary of State and notice given in 
Canada GCazttte 0... asssoasstnseettes uabercces J 26 | 54 
8. 35 Copies of certified by Secretary of State to be received a: 
evidence in all Courts Of JUStiCe ecsssesscseoeccsercese -oseeres 26 54 
8. 41 8. 41 an conveyances of land to Company to be i in certain form 28 55 
lo guarantee Company from all claims whatsoeveT........ ...... 28 55 
8. 26 B. SE" OURA OUR YSLOG, AG % nssnce sitncscss’ vem hscrinut et aula. . 22 | 49 
8. 26 8. 26 'ELEVATORS, May construct, &C 0.62 cesses cose a wangecte sp esi'x0n 1554258) bs 22 49 
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Section and Sub- 
Section. 


eee Subject. 


44 Vic,, | Letters 
ce. 1. Patent. 


eee NE ES SS SS CA SS NTEN MMCSRSEUENNSY womens vontlonirumneeue 


Contract. 
3. 1 s, 1 |Hastern Srotion— ; 
\Described, Callander Station to Prince Arthur’s Landing... 
gs. 4 8, 4 Tobe commenced 1st July, 188). u\.scie csceseecessookeatiiidasce 
To be completed, (iat, Mays USOD . 135 bsetccenrs caine, stares sosecs’socdes 
8. 9a 8. 9a Apportionmens Of SUSY) £0. cavees-vessess )-ssoscesctvcnod eocedes o0 eisdo: 
Sch. A 
8. 8 8.8 |HXBCUTIVE COMMITTEE Of DirectOrg....s..0. sessssscs cesses seeses ssssesces coves 
Act. 
8. 8 8.8 |Equipment of Railway not provided by Governmenty.ss.. sess: c-sesere 
Act. 


a 8. 2 Jou. see |PRANOHISHS, &., to be granted to Company. See also Sec. 4, p. 14. 
ch. A. 
LEM |Psscorivscees Mortgage of........ Eos auxar «514 \s0005,s0000 ¢,€a0) be ir sevesescnseeriveceer essseoess 


Fish Puarns, Fastenings. See Material... sscorsrese eos cvececece 


Act, 
Preamble. GoVERNMENT OBLIGATIONS AND RiauTs UNDER ACT AND ConTRAOT— 
By terms of Union with British Columbia, obliged to con- 
struct railway to connect with seaboard of British 
pHa SSE AR, ARUP aed ol pas ali A La OF 
Submits contract and schedule annexed for approval and 
Act. ratification by Parliament .....060..-csocvesesoeseecesees love sever 
SEE Madeaacds soos Authorized to perform and carry out conditions of contract. 

Act, 8. 3 i 

‘Contract. 8. 9 On receipt of security of $1,000,000 for completion, per- 
8.9 petual and efficient operation of railway, may grant 
subsidy of $25,000,000 and 25,000,000 acres, to be paid in 
manner and on conditions as per Contract... ---..c0. .sasseee 
Authorized to convert money subsidy into a fund, and pay 
from such fund interest to a certain extent on bonds of 


Act. 3. 5 
Contract. 3.9 


Shall take security for the continuous operation of the rail- 
way for ten years after its Completion. ........--ssesece seseseee : 
Shall pay interest on cash deposited ag SOCUTbYivcstesivedses costes 
Shall return deposits to Company on completion of the 
PAL WAY saath teosaytesess ids d ietcsashore tensatieantieeaicai se ects 
Shall refer differences arising as to quality of construction of 


pleted according to the contracts entered into....... 


em 
OD 
: 


Shall convey the same to the Company with suitable station 
buildings and Water Service. .-...s00ccccccocace corseoees scscscecs ore 


Se ODaluvccertycoces 


Be OCR Wccottn secre, 
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Section and Sub- 
Section. 


CG. ley | 


Contract. 


8. 9d 


| 


s. 10 


p. 17 


; 


nt. 


——— 


44 Vic. Lette 
Pate 


a od 


sane ee ew weee 


BD UOCE Peder 


seer wees 


INDEX— Continued. 


Subject. 


Government OBLIGATIONS AND Rigurs... Continued. 


Shall undertake to pay interest on bonds of the Company, 
mortgaging the railway and lands, if the Company elect 
to issue such, in the place of issuing land grant bonds... 

Shall only pay interest to such extent as the equivalent of 
the corresponding cash payment due, is determined to 
be, by actuarial calculation. .........+ 


to the extent of the equivalent determined as above...... 
Shall retain exclusive control over proceeds of mortgage 
bonds gold in’ excess Of $25,000,000 ....-.sere « beeches 
Shall pay over to Company, from time to time, certain pro- 
portionate amounts of dividends a8 AbOVE.......0. -2r01 vee 
Shall be empowered, if only a portion of the mortgage bonds be 
sold, to make payments partly in cash and partly in bonds. 
Shall receive and hold such deposits of money, as is above 
referred to, for the creation of a sinking fund to redeem 
THGND ONG B ye sces toccvecsssccorssicocnsarnt toccnousvivaccvsusn/sesaavisnnaahasses 
Shall grant land for railway purposes in so far as they are 
Vested im them........0sesensrose0t ssessase craves ieees serve canroviscases 
Shall admit certain materials required by Company, free of 
Shall convey at cost price, all rails bought since 1879, ana 
other materials at a valuation, not required for construc- 
tion of Lake Superior and other sections. .......-..+1s-+sesees 
Shall grant land subsidy to Company, in alternate sections 
on each side of the line, &.; GC... w1e-ce nae evenee seveee 
Shall make up deficiency for lands not fairly fit for settle- 
TNO Usecsschan tareceses/insds < hiasaagl teacrugceccaivy usnderssgted Ueenv Nenwasen 
Shall extinguish Indian titles to lands, &c...... hth RR: ae 
Shall grant lands for branches, NC. .ccerc sss -ss0s -sneeeen senennae 
Shall, for 20 years, restrict constraction of any line except 
such running south-west or the westward of south- 
west of the Canadian Pacific Railway, or within 15 
MMs Of Pabitwhe AS Meet ces ous aeiasste exeesat ee ean eeaen sede ae 
Shall exempt Canadian Pacific Railway property from taxa- 
hion by the Dominion, Wer. poaese- -tareerrss LE eons 
Shall exempt lands, till occupied or sold, for 20 years........... 
Shall authorize issue of Land Grant Bonds to the extent of 
PTO i eee REC Mea Rh dies mt CR een 
Shall, if Land Grant Bonds be issued, retain one-fifth as 
security for performance of contract, maintenance and 
continuous working of the railway -.....2. 0c sere eseres 
Shall not demand payment of coupons or interest on Land 
Grant Bonds retained as security, so long as default is 
WOU TA AGS. Bo xinsresuests can ctsoecaeent sl amines gta sea dae ee 
Shall hold proceeds of any Land Grant Bonds, deposited as 
security that may be paid off, and pay interest thereon 


Shall hold proceeds received from Land Grant Bonds sold in 
excess of the quantity of land ecarned........scos sere seseeens 
Shall pay interest on deposits,. ...-. 20-00 - fib RED 
Shall pay over, from time to time, certain proportions of 
Bucky deporte oo frad Sx. wee tosete taeatuinncsch ae date reataate 
Shall in conveyance of any land grants to Company, have 
regard to the charge created as security by the Land 
Grant Bonds until the same be relieved .... cess seesee coors 
Shall be repaid by Company, expenses incurred in giving 
effect to sections 17 and !8, .......... a 


RODE TREE OH KH EET FO eeer eee 


Shall guarantee coupons representing interest on such bonds 


Page of 
Reference. 


44 Vic., | Letters 
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IN DEX — Continued. xv 


ae Sa, 


Section aad Sub- Page of 
Section. @ Reierence. 
| planar area wa Subject, ee 
44 Vic., | Letters + Aa Letters 
| hal Patent. Patent. 
Contract. Government RicHTs AND Ostieations-— Concluded. 
; Sor 20]  leeeees sesh . Shall, if Company do not issue Land Grant Bonds, retain 
| every fifth section of land earned and to ra Celie to 
the Company... shane quincnomcch oceans 12 38 
May sell such sections under ‘conditions . pactrorrecrernuershcs 12 38 
May accept other securities for such land, eon ao =tigOSOCHD JOC 12 3 


Grants or Sussipy—Sce Subsidy—Land. 


For right of way, perone, station buildings and other 
| purposes—See Land. 

For branches do 

How to be made—See Land Subsidy. 


Grant or LAnp— | 
Jontract. 
| 


Be Bl, || svovreseobars| AUAGH. OF FRAIL WAY sececsncurgesmas cccerad eorcn ee, aT 4-17 31 
Jontract. 
Be 12) faceres sees. InpDIAN TITLES TO LANDS TO BH EXTINGUISHED. ...10. cescee seseecees sossoorn 9 36 
Cont. ! 
2 
a j resoee seers INCORPORATION OF COMPANY scoooss sues cesses scsrovsssee ooseeee secede teveseees { . “a 
8. 1 
: INTERPRETATION OF ContRactT—See Contract. 
Jontract. 
8 6 &.6 |KamMLoops— 
Western terminus of; Central section...... 2. esses ssrees eeesees i 4 39 
% Hastern Ge besten recy, Cae meade sei oT. 
—vontract. 
s. 10 8.10 |Lanp— 
For Right of Way, pieap ss to be Prenied ss sare tar sserssicscea: 2 35 
s. 10 8. 10 ee aILWa VENUE DOSES i tsereettn certeter sorte ee een rees eens 8 35 
8, 14 8 14 Some DEAN CLIN Ob tpceer te tenet er tee er eee 10 36 
8. 20 s. 20 Retained as security how dealt Wilhlcsteartrencscstentesttersece eee 12 3 
Sch. A, 
8. 19 8, 19 Greater extent for stations provided fOr.......... cesses creoveescess 19 46 
a # 28 8. 58 Held as security to be exempted from mortgage Mreettse ccc cnthare 24 50 
Pvontract. 
oes. -12 8. 12 Indian title: to be, 6Xtin gHISHERTs cc,sas-.srsecoins sates secots oosth ancens 9 36 
| Jontract. ; 
g. 11 s.11 |Lanp Sussipy— 
; What sections to be granted . Spctepch vdseneen ‘oar tie i) 35 
As to sections not tairly fit for “aettiement... ptpsavosatenceses sie 9 35 
Provisions to meet Aeficien CY ......... seseseen ecceee teceeeuen ee sen: 9 35 
Location— 
Jontract. 
8. 1 1 |LAxe Superior Suctrion— 
Prince Arthur’s Landing to Selkirk .. ben iii One as 4 
8s 6 6 ‘To be constructed by Government ...6. ceecee? reaAdtb ier 5 
To be completed by date fixed in existing contracts. 5 
To be completed as per specification of contracts. “made, 
except as far as same were modified pie to contract 
with Company... 6 
57 7 To be transferred to Company ‘with the Tight to run as the 
same shall be completed..... ..... 6 
To be conveyed to Company when, ‘Bastern. ‘and. “Central 
sections have been completed. ........ . 6 
Government to provide suitable number of station buildings 
Witham iCOrpsOlviCOretsccssnnttcstecupecceranttactenee itce+e <x tujoe shee 6 
8. 8 Sr Equipment to be provided by Company when the pcprole 
portions are handed over by the Company ....sssse raves ore 6 32 
ae ‘ iMATERIALS— 
ant. 8. 10 Required for original construction as specified to at 2 35 
s. 10 admitted duty free.. sas peeae sxees 9 35 
Not required by Atos: to be sold to ‘Company. saree snes 9 35 
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Section and Sub- 


Page of 
Section. ? . Reference. 
—— - “ Subject. — -—- 
44 Vic., | Letters 44 Vic., | Letters 
Calls 


Patent. c.l. | Patent. 


ES | | LT LT 


Maruriats— Concluded. 
For construction may be taken from public JENS iraocersseaevter 19 
MnrtTings— 
Annual general of shareholders........00 seesreees> Scnsaseiiiustasushiees 
Special do GK) ee eetaiers ataissssucierste? 
do do do ‘and Directors “before first 


_ 
bo 
m 
. 
_ 
bt 


ANNUAL MECC ..rcr0c0e eccreces evvocccces seccccswe senses coseseces sseeee 


Maps—See Plans. 


Notiozs— 
For annual meetings of shareholders........scse: secssesee sveeresee ees 
Horispocial general ......0s1 «cesseonates 
Required by Railway Act of 1879 to be given ‘in Canada 
Gazette ......+. Mentone ear ear posaslageoscoeviscpatrieascepeaplsasscaplivetes 
Service of process on the Company ....... =o lsvnsucenyisollnewescerieneees 


: Norns— 
8, 38 8. 38 Payable to bearer, or promissory notes, or notes ats a ie 
not to be issued by the Company usec ssrcee coves soccer sevvore 
1 


Orrick or Company— 
Chief place, Montreal............ Sauvalpeooseleseaeaset 
Other places may be appointed by by-law... Pecoaves pavowteate sh 


: 
ah 


Onrario Paorrio Junotion Rarbway Company— 
s. 24 24 When connected with Canadian Pacific Railway, to be 
granted all Bee facilities ier transacting their 
DUBIN OBS swasensseeneceuoc chistes tovettsnedosscsueasecnetatncmrsunesterdiytt 21 48 . 
OBLIGATIONS AND Riguts Unpmr THE CoNTRACT— 
Of Government. See Government. 
Of Company. See Company. 
PRrocEss—SERvicr oF Notica— 
Bev l tesltvrissanes Company shall appoint, at least, one place in each Province 
where Notice may be werVed sv sienceilyecsss ne eae 16 43 
If no place be named, Process may be served at any station 
of the Railway Within their Province ..csssess wees sees sees: 16 43 
Sch. A. 
S- 18 | weeersesees | PLANS— 
s. 18 185 Deposit of, in Office of Minister of Bal wayais dav eaaae siete 18 45 
8. 185 18d Corrections in plars deposited...... .........- nea eads 18 45 
8. 18¢ 18¢ Deviations from, over lands ungranted, or ‘not within any 
surveyed township, prota to the extent of five, miles 
Without formal worrgetion si<ccchvone sty toe Seestebativa pesecte cs 19 46 
Sch. A. 
8. 18C | serves vovees Further deviation ans be authorized by Governor in 
Couneil . 19 46 
8. 18d | secces reese: Deposit of, under 8. 18, to “avail ‘as ‘if it had ‘been “made 4s 
required by Railway Act, 1879... 19 46 
Copies certified by Minister’ or Deputy, ‘to be received as 
evidence in Courts of Law in Canada . sited 19 46 
B. 18e | roves sevens Of any part of the completed railway, lying ii in any county. or 
district, not having a Registry On to be filed in riba 
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CHAP. 'T, 
An Act respecting the Canadian Pacific Railway. 
[Assented to 15th February, 1881.] 


VV FERESS by the terms and conditions of the admission Preaniblot 
of British Columbia into Union with the Dominion 

of Canada, the Government of the Dominion has assumed. 

the obligation of causing a Railway to be constructed, 
connecting the seaboard of British Columbia with the 

Railway system of Canada ; 

And whereas the Parliament of Canada has repeatedly preference, of 
declared a preference for the construction and operation of Earanent : 
such Railway by means of an incorporated Company aided jo, jon rie 
by grants of money and land, rather than by the Govern- pany. 
ment, and certain Statutes have been passed to enable that 
course to be followed, but the enactments therein contained 
have not been effectual for that purpose ; 

And whereas certain sections of the said Railway have Greater part 
been constructed by the Government, and others are -in Sela 
course of construction, but the greater portion of the main °°" 
line thereof has not yet been commenced or placed under 
contract, and it is necessary for the development of the 
North-West Territory and for the preservation of the good 
faith of the Government in the performance of its obliga- 
tions, that immediate steps should be taken to complete and 
operate the whole of the said Railway ; 

And whereas, in conformity with the expressed desire of Contract en- 
Parliament, a contract has been entered into for the con- tered into. 
struction of the said portion of the main line of said 
Railway, and for the permanent working of the whole line 
thereof, which contract with the schedule annexed has been 
laid before Parliament for its approval and a copy thereof is 
appended hereto, and it is expedient to approve and ratify 
the said contract, and to make provision for the carrying 
out of the same; 
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Therefore Her Majesty, by and with the advice and consent 
of the Senate and House of Commons of Canada, enacts as 
follows :— 


J. The said contract, a copy of which with schedule 
annexed, is appended hereto, is hereby approved and ratified, 
and the Government is hereby authorized to perform and 
carry out the conditions thereof, according to their pur- 
port. 


2. For the purpose of incorporating the persons mentioned 
in the said contract, and those who shall be associated with 
them in the undertaking, and of granting to them the 
powers necessary to enable them to carry out the said con- 
tract according to the terms thereof, the Governor may grant 
to them in conformity with the said contract, under the 
corporate name of the Canadian Pacific Railway Company, 
a charter conferring upon them the franchises, privileges 
and powers embodied in the schedule to the said contract 
and to this Act appended, and such charter, being published 
in the Canada Gazette, with any Order or Orders in Council 
relating to it, shall have force and effect as if it were an Act 
of the Parliament of Canada, and shall be held to be an 
Act of incorporation within the meaning of the said contract. 


3. Upon the organization of the said Company, and the 
deposit by them, with the Government, of one million dollars 
in cash or securities approved by the Government, for the 
purpose in the said contract provided, and in consideration 
of the completion and perpetual and efficient operation 
of the Railway by the said Company, as stipulated in the 
said contract, the Government may grant to the Company 
a subsidy of twenty-five million dollars in money, and 
twenty-five million acres of land, to be paid and conveyed 
to the Company in the manner and proportions, and upon 
the terms and conditions agreed upon in the said contract, 
and may also grant to the Company the land for right of 
way, stations, and other purposes, and such other privileges 
as are provided for in the said contract. And in lieu of the 
payment of the said money subsidy direct to the Company, 
the Government may convert the same, and any interest 
accruing thereon, into a fund for the payment to the extent 
of such fund, of interest on the bonds of the Company, and 
may pay such interest accordingly; the whole in manner 
and form as provided for in the said contract. 


4. The Government may also permit the admission free 
of duty, of all steel rails, fish plates, and other fastenings, 
spikes, bolts and nuts, wire, timber, and all material for 
bridges to be used in the original construction of the said 
Canadian Pacific Railway, as defined by the Act thirty- 
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seventh Victoria, chapter fourteen, and of a telegraph line in 
connection therewith, and all telegraphic apparatus required 
for the first equipment of such telegraph line, the whole as 
provided by the tenth section of the said contract. 


%. Pending the completion of the eastern and central Company to 
sections of the said Railway as described in the said contract, have posses- 
the Government may also transfer to the said Company the aleted none 
possession and right to work and run the several portions of tions. 
the Canadian Pacific Railway as described in the said Act 
thirty-seventh Victoria, chapter fourteen, which are already 
constructed and as the same shall be hereafter completed ; 
and upon the completion of the said Eastern and Central 
' sections the Government may convey to the Company, with Conveyance 
a suitable number of station buildings, and with water ser- eee 
vice (but without equipment), those portions of the Canadian when the 
Pacific Railway constructed, or agreed by the said contract Saariataey 
to be constructed by the Government, which shall then be 
completed ; and upon completion of the remainder of the 
portion of the said Railway to be constructed by the Govern- 
ment, that portion also may be conveyed by the Goverment 
to the Company, and the Canadian Pacific Railway defined 
as aforesaid shall become and be thereafter the absolute 
property of the Company; the whole, however, upon the 
terms and conditions and subject to the restrictions and lim- 
itations contained in the said contract. 


6. The Government shall also take security for the con- Security may 
tinuous operation of the said Railway during the ten years Se eR Or 
next subsequent to the completion thereof in the manner 
provided by the said contract. 


SCHEDULE. 


THIs CONTRACT AND AGREEMENT MADE BETWEEN Her Ma- 
SESTY THE QUEN, acting in respect of the Dominion of 
Canada, and herein represented and acting by the Hon- 

orable Sir CHARLES TUPPER, K.C.M.G., Minister of 

Railways and Canals, and George Stephen and Duncan 
McIntyre, of Montreal, in Canada, John S. Kennedy of 
New York, in the State of New York, Richard B. Angus 
and James J. Hill, of St. Paul, in the State of Minne- 
sota, Morton, Rose & Co., of London, England, and Kohn 
Reinach & Co., of Paris, France. 


‘Witnesses : 
That the parties hereto have contracted and agreed with 
each other as follows, namely :— 


1. For the better interpretation of this contract, it is hereby Interpreta- 
‘declared that the portion of Railway hereinafter called the tio 
‘Eastern section, shall comprise that part of the Canadian 
‘Pacific Railway to be constructed, extending from the 

1—1} 
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Western terminus of the Canada Central Railway, near the 
Bast end of Lake Nipissing, known as Callander Station, to 
a point of junction with that portion of the said Canadian 
Pacific Railway now in course of construction extending 
from Lake Superior to Selkirk on the East side of Red River ; 
which latter portion is hereinafter called the Lake Superior 
section. That the portion of said Railway, now partially in 
course of construction, extending from Selkirk to Kamloops, 
is hereinafter called the Central section; and the portion of 
said Railway now in course of construction, extending from 
Kamloops to Port Moody, is hereinafter called the Western 
section. And that the words “the Canadian Pacific Rail- 
way,” are intended to mean the entire Railway, as described 
in the Act 87th Victoria, cap. 14. The individual parties 
hereto, are hereinafter described as the Company ; and the 
Government of Canada is hereinafter called the Govern- 
ment. 


2. The contractors immediately after the organization of 
the said Company, shall deposit with the Government 
$1,000,000 in cash or approved securities, as a security for 
the construction of the Railway hereby contracted for. The 
Government shall pay to the Company interest on the cash ~ 
deposited at the rate of four per cent. per annum, half-yearly, 
and shall pay over to the Company the interest received upon 
securities deposited, the whole until default in the perform- 
ance of the conditions hereof, or until the repayment of the 
deposit, and shall return the deposit to the Company on the 
completion of the Railway, according to the terms hereof, 
with any interest accrued thereon. 


#, The Company shall lay out, construct and equip the 
said Hastern section, and. the said Central section, of a uniform 
gauge of 4 feet 8} inches; and in order to establish an 
approximate standard whereby the quality and the character 
of the Railway and of the materials used in the construc- 
tion thereof, and of the equipment thereof may be regulated, 
the Union Pacific Railway of the United States as the same 
was when first constructed, is hereby selected and fixed as 
such standard. And if the Government and the Company 
should be unable to agree as to whether or not any work done 
or materials furnished under this contract are in fair con- 
formity with such standard, or as to any other question of 
fact, excluding questions of law, the subject of disagreement 
shall be from time to time referred to the determination of 
three) referees, one of whom shall be chosen by the Govern- 
ment, one by the Company, and one by the two referees so 
chosen, and such referees shall decide as to the party by 
whom the expense of such reference shall be defrayed. And 
if such two referees should be unable to agree upon a third 
referee; he shall beappointed at the instance of either party 
thereto, after notice to the other, by the Chief Justice of the 


t) 


| Supreme Court of Canada. And the decision of such referees, 


or of the majority of them, shall be final. 


4, The work of construction shall be commenced at the gommence- 
eastern extremity of the Hastern section not later than the mentand re- 
first day of July next, and the work upon the Central section el trate 
shall be commenced by the Company at such point towards work. 
the eastern end thereof on the portion of the line now under 
construction as shall be found convenient and as shall be 
approved by the Government, at a date not later than the 
ist May next. And the work upon the Eastern and Central 
sections, shall be vigorously and continuously carried on at 
such rate of annual progress on each section as shall enable 
the Company to complete and equip the same and each of 
them, in running order, on or before the Ist day of May, 1891, Period for 
by which date the Company hereby agree to complete and °ompletion. 
equip the said sections in conformity with this contract, 
unless prevented by the Act of God, the Queen’s enemies, 
intestine disturbances, epidemics, floods, or other causes 
beyond the control of the Company. And in case of the 
interruption or obstruction of the work of construction from 
any of the said causes, the time fixed for the completion 
of the Railway shall be extended for a corresponding period. 


- &, The Company shall pay to the Government the cost, As.to portion 
according to the contract, of the portion of railway, 100 Gree nt. 
miles in length, extending from the city of Winnipeg west- 
ward, up to the time at which the work was taken out of 
the hands of the contractor and the expenses since incurred 
by the Government in the work of construction, but shall 
have the right to assume the said work at any time and 
complete the same, paying the cost of construction as afore- 
said so far as the same shall then have been incurred by the 


Government. 


@. Unless prevented by the act of God, the Queen’s Government 
enemies, intestine disturbances, epidemics, floods or other Bione ee 
causes beyond the control of the Government, the Govern- under con- 
ment shall cause to be completed the said Lake Superior ‘#¢t within 
section, by the dates fixed by the existing contracts for the bccnasel 
construction thereof, and shall also cause to be completed 
the portion of the said Western section now under contract, 
namely, from Kamloops to Yale, within the period fixed by 
the contracts therefor, namely, by the thirteenth day of June, 

1885 ; and shall also cause to be completed, on or before the 
first day of May, 1891, the remaining portion of the said 
Western section, lying between Yale and Port Moody, which 
shall be constructed of equally good quality in every respect 
with the standard hereby created for the portion hereby 
contracted for. And the said Lake Superior section, and the 
portions of the said Western section now under contract, 
shall be-completed as nearly as practicable according to the 
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specifications and conditions of the contracts therefor, except 
in so far as the same have been modified by the Government 
prior to this contract. 


7. The Railway constructed under the terms hereof shall 
be the property of the Company: and pending the comple- 
tion of the Eastern and Central sections, the Government 
shall transfer to the Company the possession and right to 
work and run the several portions of the Canadian Pacific 
Railway already constructed or as the same shall be com- 
pleted. And upon the completion ofthe Eastern and Central 
sections, the Government shall convey to the Company, with 
a suitable number of station buildings and with water ser- 
vice (but without equipment), those portions of the Cana- 
dian Pacific Railway constructed or to be constructed by the 
Government which shal] then be completed; and upon com- 
pletion of the remainder of the portion of the railway to 
be constructed by the: Government, that portion shall also be 
conveyed to the Company, and the Canadian Pacific Rail- 
way shall become and be thereafter the absolute property of 
the Company. And the Company shall thereafter and for- 
ever efficiently maintain, work and run the Canadian Pacific 
Railway. 


8S. Upon the reception from the Government of the pos 
session of each of the respective portions of the Canadian 
Pacific Railway, the Company shall equip the same in con- 
formity with the standard herein established for the equip- 
ment Of the sections hereby contracted for, and shall there- 
after maintain and efficiently operate the same. 


%. In consideration of the premises, the Government agree 
to grant to the Company a subsidy in money of $25,000,000, 
and in land of 25,000,000 acres, for which subsidies the con- 
struction of the Canadian Pacific Railway shall be completed 
and the same shall be equipped, maintained and operated, the 
said subsidies respectively to be paid and granted as the 
work of construction shall proceed, in manner and upon the 
conditions following, that is to say: 


a. The said subsidy in money is hereby divided and 
appropriated as follows, namely :— 


CENTRAI, 
Assumed at 1,350 miles— 
Ist.—900 miles, at $10,000 per mile....., 
2Zad.—450. = 13.333 tee 


SECTION. 


$ 9,000,000 
6,090,000 


ae 


seere 


$15,000,000 


EASTERN SECTION. 


“hp eps at 650 miles, subsidy equal to $15,384.61 per 


Tail bcaccervi ' 10,000,000 


$25,000,000 
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And the said subsidy in land is hereby divided and appro- And of land, 
priated as follows, subj ct to the reserve hereinafter pro- 
vided for. 


CHNTRAL SECTION. 


Ist.—900 miles, at 12,500 acres per mile. 11,250,000 


Qnd.--150 “ ‘16,666.66 # 7,500,000 
een ED. 750,000 


EASTERN SECTION. 


assumed at 650 miles, subsidy equal to 9,615.35 acres 
per mile ........ SgancasebSuroncinte oe senensves eonenones seeers 6,250,000 


25,000,000 


b. Upon the construction of any portion of the railway wranio pe 
hereby contracted for, not less than 20 miles in length, and paid or 
the completion thereof so as to admit of the running of granted. 
regular trains thereon, together with such equipment thereof 
as shall be required for the traflic thereon, the Government 
shall pay and grant to the Company the money and land 
subsidies applicable thereto, according to the division and 
appropriation thereof made as hereinbefore provided ; the Option of 
Company having the option of receiving in lieu of cash, company to 
terminable bonds of the Government, bearing such rate of able bettie ; 
interest for such period and nominal amount as may be 
arranged, and which may be equivalent according to actuarial 
calculation to the corresponding cash payment, the Goyern- 
ment allowing four per cent. interest on moneys deposited 


with them, 


c. If at any time the Vompany shall cause to be delivered Provision as 
on or near the line of the said Railway, at a place satisfactory fo materials, 
to the Government, steel rails and fastenings to be used in es Aaigescd 
the covistruction of the Railway, but in advance of the in advance. 
requirements for such construction, the Government, on the 
requisition of the Company, shall, upon such terms and con- 
ditions as shall be determined by the Government, advance: 
thereon three-fourths of the value thereof at the place of 
delivery. Anda proportion of the amount so advanced shall 
be deducted according to such terms and conditions from 
the subsidy to. be thereafter paid, upon the settlement for 
each section of 20 miles of Railway, which proportion shall 
correspond with the proportion of such rails and fastenings 
which have been used in the construction of such sections. 


d. Until the first day of January, 1882, the Company shall Option of the 
have the option, instead of issuing land grant bonds as here- epee cate 
inafter provided, of substituting the payment by the Govern- time to sub- 
ment of the interest (or part of the interest) on bonds of Situte pay- 


the Company mortgaging the railway and the lands to be terest on cer- 
granted by the Government, running over such term of {ein bonds in- 


years as may be approved by the Governor in Council, in ing land 
grant bonds, 
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lieu of the cash subsidy hereby agreed to be granted to the 


Deposit of 
proceeds of 
sale of such 
bonds. 


Payments by 
company out 
of such de- 
posits. 


Payment by 
delivery of 
bonds. 


Company or any part thereof; such payments of interest to 
be equivalent according to actuarial calculation to the cor- 
responding cash payment, the Government allowing four 
per cent. interest on moneys deposited with them; and the 
coupons representing the interest on such bonds shall be 
guaranteed by the Government to the extent of such equiva- 
lent. And the proceeds of the sale of such bonds to the 
extent of not more than $25,000,000, shall be deposited with 
the Governmeut, and the balance of such proceeds shall be 
placed elsewhere by the Company, to the satisfaction and 
under the exclusive control ofthe Government ; failing which 
last condition the bounds in excess of those sold shall remain 
in the hands of the Government. And from time to time, 
as the work proceeds, the Government shall pay over to the 
Company: firstly, out of the amount soto be placed by the 
Company,—and, afterthe expenditure of that amount, out of 
the amount deposited with the Government,—sums of 
money bearing the ‘same proportion to the mileage cash 
subsidy hereby agreed upon, which the net proceeds of such 
sale (if the whole of such bonds are sold upon the issue 
thereof) or, if such bonds be not all then sold, the net pro- 
ceeds of the issue, calculated at the rate at which the sale of 
part of them shall have been made, shall bear to the sum of 
$25,000,000. But if only a portion of the bond issue be 
sold, the amount earned by the Company according to the 
proportion aforesaid, shall be paid to the Company, partly 
out of the bonds in the hands of the Government, and partly 
out of the cash deposited with the Government, in similar 
proportions to the amount of such bonds sold and remaining 


_ unsold respectively ; and the Company shall receive the 


Sinking fund. 


bonds so paid as cash at the rate at which the said partial 
sale thereof shall have been made. And the Government 
will receive and hold such sum of money towards the 
creation of a sinking fund for the redemption of such 


bonds, and upon such terms and conditions, as shall be 


Alteration in 
apportion- 
ment of 
money grant 
in such case 


Grant of 
land required 
for railway 
purpose. 


agreed upon between the Government and the Company, 


e. If the Company avail themselves of the option granted 
by clause d, the sum of $2,000 per mile for the first eight 
hundred miles of the Central section shall be deducted pro 
rata from the amount payable to the Company in respect of 
the said eight hundred miles; and shall be appropriated to 


increase the mileage cash subsidy appropriated to the re- 
mainder of the said Central section, 


10, ea consideration of 
ment shall also grant to the Company the lands required for 
the road-bed of the Railway, and for its station station 
grounds, workshops, ‘dock ground and water frontage at the 
termini on navigable waters, buildings, yards and other 
appurtenances required for the convenient and effectual 


the premises, the Govern- 


ee 


9 


_construction and working of the railway, in so far as such Admission of 
“land shall be vested in the Government. And the Govern- pore UUs 
ment shall also permit the admission free of duty, of all duty. 
steel rails, fish plates and other fastenings, spikes, bolts 
and nuts, wire, timber and all material for bridges, to be 
used in the original construction of the railway, and of a 
telegraph line in connection therewith, and all telegraphic 
apparatus required for the first equipment of such telegraph 
line; and will convey to the Company at cost price, with in- Sale of cer- 
terest, all rails and fastenings bought in or since the year 1879, se melee 
and other materials for construction in the possession of or by Govern- 
purchased by the Government, at a valuation; such rails, ™e2* 
fastenings and materials not being required by it for the 
construction of the said Lake Superior and Western sec- 
tions. 


I. The grant of land hereby agreed to be made to the provision 
Company, shall be so made in alternate sections of 640 acres respecting 
each, extending back 24 miles deep, on each side of the rail- G0o Srant.. 
way, from Winnipeg to Jasper House, in so far as such lands ciency of land 
shall be vested in the Government, the Company receiving Aap 
the sections bearing uneven numbers. But should any» of vided for. 
such sections consist in a material degree of land not fairly 
fit for settlement, the Company shall not be obliged to 
receive them as part of such grant, and the deficiency 
thereby caused, and any further deficiency which may arise 
from the insufficient quantity of land along the said portion 
of railway, to complete the said 25,000,000 acres, or from the 
prevalence of lakes and waterstretches in the sections granted 
(which lakes and water stretches shall not be computed in 
the acreage of such sections), shall be made up from other 
portions in the tract known as the fertile belt, that is to say, 
the land lying between parallels 49 and 57 degrees of north 
latitude, or elsewhere at the option of the Company, by the 
grant therein of similar alternate sections extending back 24 
miles deep on each side of any branch line or lines ot rail- 
way to be located by the Company, and to be shown on a 
map or plan thereof deposited with the Minister of Railways ; 
or of any common front line or lines agreed upon between 
the Government and the Company, the conditions hereinbe- 
fore stated as to lands not fairly fit for settlement to be 
applicable to such additional grants. And the Company selection in 
may, with the consent of the Government, select in the such case 
North-West Territories any tract or tracts of land not taken of Govern- 
up ag a means of supplying or partially supplying such ment. 
deficiency. But such grants shall be made only from lands 
remaining vested in the Government. 


12. The Government shall extinguish the Indian title ae Indian 
affecting the lands herein appropriated, and to be hereafter “"* 
granted in aid of the railway. 


Location of 
railway be- 
ween ter- 
minal poi. ts 


Power to ccn- 
struct bran- 
ches. 


Lands necer- 
sary tor the 
samy, 


Restrictions 
as to com- 
peting lines 
for a limited 
period 


Exemption 
from taxation 
in N. W: ter- 
ritories, 


Land-grant 
bonds. 


Their nature 
ang condi- 
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13. The Company shall have the right, subject to the 
approval of the Governor in Council, to lay out and locate 
the line of the railway hereby contracted for, as they may 
see fit, preserving the following terminal points, namely: 
From Callander station to the point of junction with the 
Lake Superior section; and from Selkirk to the junction 
with the western section at Kamloops by way of the Yellow 
Head Pass. 


14, The Company shall have the right, from time to time, 
to lay out, construct, equip, maintain and work branch lines 
of railway from any point or points along their main line of 
railway, to any point or points within the territory of the 
Dominion. Provided always, that before commencing any 
branch they shall first deposit a map and plan of such 
branch in the Department of Railways. And the Govern- 
ment shall grant to the Company the lands required for the 
road-bed ofsuch branches, and for the station, station-grounds, 
buildings, workshops, yards and other appurtenances requi- 
site for the efficient construction and working of such 
branches, in so far as such lands are vested in the Govern- 
ment, 


15, For 20 years from the date hereof, no line of railway 
shall be authorized by the Dominion Parliament to be con- 
structed south of the Canadian Pacific Railway, from any 
point at or near the Canadian Pacific Railway except such 
line as shall run South-West, or to the Westward of South- 
West; nor to within fifteen miles of latitude 49. And in 
the establishment of any new Province in the North-West 
Territories, provision shall be made for continuing such pro- 
hibition after such establishment until the expiration of the 
said period. 


§6. The Canadian Pacific Railway, and all stations and 
station grounds, workshops, buildings, yards and other 
property, rolling stock and appurtenances required and used 
for the construction and working thereof, and the capital 
stock of the Company, shall be forever free from taxation by 
the Dominion, or by any Province hereafter to be established, 
or by any Municipal Corporation therein ; and the lands of 
the Company, in the North-West Territories, until they are 
either sold or occupied, shall also be free from such taxation 
for 20 years after the grant thereof from the Crown. 


17. The Company shall be authorized by their Act of 
Incorporation to issue bonds, secured upon land granted and 
to be granted to the Company, containing provisions for the 
use of such bonds in the acquisition of lands, and such other 
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conditions as the Company shall see fit, such issue to be for tions of issue 
$25,000,000. And should the Company make such issue ie aaa 
of land grant bonds, then they shall deposit them in the ?”'” 
hands of the Government; and the Government shall retain Deposit with 
and hold one-fifth of such bonds as security for the due per- poten 
formance of the present contract in respect of the main- poses and ou 
tenance and continuous working of the railway by the Com- (ht condi- 
pany, as herein agreed, for ten years after the completion 

thereof, and the remaining $20,000,000 of such bonds shall 

be dealt with as hereinafter provided And as to the said 

one-fifth of the said bonds, so long as no default shall occur in 

the maintenance and working of the said Canadian Pacific 
“Railway, the Government shall not present or demand pay. 

ment of the coupons of such bonds, nor require payment of 

any interest thereon. And if any of such bonds so to be 

retained by the Government shall be paid off in the manner 

to be provided for the extinction of the whole issue thereof, 

the Government shall hold the amount received in pay- 

ment thereof as security for the same purposes as the bonds 

so paid off, paying interest thereon at four per cent. per 

annum so long as default is not made by the Company 

in the performance of the conditions hereof. And at the end If the com- 
of the said period of ten years from the completion of the Pay ele 
said Railway, if no default shall then have occurred in such operating 
maintenance and working thereof, the said bonds, or if any ™#!way: 

of them shall then have been paid off, the remainder of said 

bonds and the money received for those paid off, with accrued 

interest, shall be delivered back by the Government to the 
Company with all the coupons attached to such bonds. 

But, if such default should occur, the Government may there- In Sty 
after require payment of interest on the bonds so held,” °°" 
and shall not be obliged to continue to pay interest on the 

money representing bonds paid off ; and while the Govern- 

ment shall retain the right to hold the said portion of the 

said land grant bonds, other securities satisfactory to the 
Government may be substituted for them by the Company 

by agreement with the Government. 


18. If the Company shall find it necessary or expedient Provision if 
to sell the remaining $20,000,000 of the land grant bonds such bonds 
or a larger portion thereof than in the proportion of one thanlandsare 
dollar for each acre of land then earned by the Company, Ree | 
they shall be allowed to do so, but the proceeds thereof, over deposit un 
and above the amount to which the Company shall be injore naw ish 
entitled as herein provided, shall be deposited with the Gov- and payments 
ernment. And the Government shall pay interest upon by Govern. 
such deposit half-yearly, at the rate of four per cent. per pany. 
annum, and shall pay over the amount of such deposit to the 


Company from time to time as the work proceeds, in the 
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same proportions, and at the same times and upon the same 
conditions as the land grant—that is to say: the Company 
shall be entitled to receive from the Government out of the 
proceeds of the said land grant bonds, the same number of 
dollars as the number of acres of the land subsidy which 
shall then have been earned by them, less one-fifth thereof, 
that is to say, if the bonds are sold at par, but if they are 
sold at less than par, then a deduction shall be made there- 
from corresponding to the discount at which such bonds are 
Lands tobe; sold. And such land grant shall be conveyed to them by 


. aan oe the Government, subject to the charge created as security for 
bonds. the said land grant bonds, and shall remain subject to such 


charge till relieved thereof in such manner as shall be pro- 
vided for at the time of the issue of such bonds. 


Companyto 49. The Company shall pay any expenses which shall be 
pay exp nses: incurred by the Government in carrying out the provisions 
of the two last preceding clauses of this contract. 


If land bonds §=2@. If the Company should not issue such land grant 

are mtissued bonds, then the Government shall retain from out of each 

laadtobe grant to be made from time to time, every fifth section of 

rere the lands hereby agreed to be granted, such lands to be so 

retained as security for the purposes, and for the length of 

Be ae Ue, time, mentioned in section eighteen hereof And such lands 

spose’ * tnay be sold in such manner and at such prices as shall be 

agreed upon between the Government and the Company, 

and in that case the price thereof shall be paid to, and held 

by, the Government for the same period, and the same par- 

poses as the land itself, the Government paying four per 

Substitution cent. per annum interest thereon. And other securities satis- 

ot other secur factory to the Government may be substituted for such lands 
or money by agreement with the Government. 


Company to 21. The Company to be incorporated, with sufficient 

rated asby POWers to enable them to carry out the foregoing contract, 

schedule A. and this contract shall only be binding in the event of an 
Act of incorporation being granted to the Company in the 
form hereto appended as Schedule A. 


Railway Act &2. The Railway Act of 1879, in so far as the provisions 

weppiy of the same are applicable to the undertaking referred to in 

Exceptions. this contract, and in so far as they are not inconsistent here- 
with or Inconsistent with or contrary to the provisions of 
the Act of incorporation to be granted to the Company, shall 
apply to the Canadian Pacific Railway. 
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In witness whereof the parties hereto have executed these 
presents at the City of Ottawa, this twenty-first day of 
October, 1880. 


(Signed) CHARLES TUPPER, 
Minister of Railways and Canals. 
§ GEO. STEPHEN, 
fs DUNCAN McINTYRE, 
‘§ J. 8. KENNEDY, 
‘ k. B ANGUS, 
‘ J. J. HILL, 
Per pro. Geo. Stephen. 
Me MORTON, ROSE & Co., 
§§ KOHN, REINACH & (Co. 
By P. Du P. Grenfell. 
Signed in presence of F. Braun, and 
Seal of the Department hereto 
affixed by Sir CHARLES TUPPER, 
in presence of 


(Signed) F. BRAUN. 


SCHEDULE A, REFERRED TO IN THE FOREGOING 
CONTRACT. 


ee eee 


INCORPORATION. 


I. George Stephen, of Montreal, in Canada, Esquire; gertain sti 
Duncan McIntyre, of Montreal, aforesaid, Merchant; John S. sons incor- 
Kennedy, of New York, in the State of New York, Banker ; Ported. 
the firm of Morton, Rose & Company, of London, in 
Kngland, Merchants; the firm of Kohn, Reinach & Com- 
pany, of Paris, in France, Bankers; Richard B. Angus and 
James J. Hill, both of St. Paul, in the State of Minnesota, 
Esquires ; with all such other persons and corporations as 
shall become shareholders in the Company hereby incor- 
porated, shall be and they are hereby constituted a body 
corporate and politic, by the name of the ‘“ Canadian Pacific Corporate 
Railway Company.” nee 


@. The capital stock of the Company shall be twenty- Capital stock 
five million dollars divided into shares of one hundred "4 shares. 
dollars each, which shares shall be transferable in such man- 
ner and upon such conditions as shall be provided by the 
by-laws of the Company ; and such shares, or any part thereof, Paid up 
may be granted. and issued as paid-up shares for value bond *h4tes- 
fide received by the Company, either in money at par or at 
such price and upon such conditions as the Board of 


Substitution 
of company 
as contract- 
ors; and 
when. 
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Directors may fix; or as part of the consideration of any 
contract made by the Company. 


3. As soon as five million dollars of the stock of the Com- 
pany have been subscribed, and thirty per centum thereof 
paid up, and upon the deposit with the Minister of Finance 
of the Dominion of one million dollars in money or in 
securities approved by the Governor in Council, for the pur- 
pose and upon the conditions in the foregoing contract pro- 
vided, the said contract shall become and be transferred to 
the Company, without the execution of any deed or instru- 


Effect of such ment in that behalf; and the Company shall, thereupon, 


substitution. 


Notice in‘ 
Canada Ga- 
zette. 


Further in- 
stalment to 
be paid up. 


And rest of 
$5,009,000. 


Necessary 
franchises 
and powers 
granted. 


Proviso, 


First direct- 
ors of the 
company, 


become and be vested with all the rights of the contractors 
named in the said contract, and shall be subject to, and liable 
for, all their duties and obligations, to the same extent and 
in thesame manner as if the said contract had been executed 
by the said Company instead of by the said contractors; and 
thereupon the said contractors, as individuals, shall cease to 
have any right or interest in the said contract, and shall not 
be subject to any liability or responsibility under the terms 
thereof otherwise than as members of the corporation hereby 
created. And upon the performance of the said conditions 
respecting the subscription of stock, the partial payment 
thereof, and the deposit of one million dollars to the satisfac- 
tion of the Governor in Council, the publication by the 
Secretary of State in the Canada Gazette, of a notice that the 
transfer of the contract to the Company has been effected 
and completed shall be conclusive proof of thefact. And 
the Company shall cause to be paid up, on or before the first 
day of May next, a further instalment of twenty per centum 
upon the said first subscription of five miliion dollars, of 
which call thirty days’ notice by circular mailed to each 
shareholder shall be sufficient. And the Company shall call 
in,and cause to be paid up, on or before the 81st day of 


December, 1882, the remainder of the said first subscription 
of five million dollars. 


4. All the franchises and powers necessary or useful to 
the Company to enable them to carry out, perform, enforce, 
use, and avail themselves of, every condition, stipulation, 
obligation, duty, right, remedy, privilege, and advantage 
agreed upon, contained or described in the said contract, are 
hereby conferred upon the Company. And the enactment 
of special provisions hereinafter contained shall not be held 
to impair or derogate from the generality of the franchises 
and powers so hereby conferred upon them. 


DIRECTORS. 
%. The said George Stephen, Duncan McIntyre, John 8. 


Kennedy, Richard B. Angus, James J. Hill, Henry Stafford 
Northcote, of Londen, aforesaid, Esquires, Pascoe du P. 


a - 
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Grenfell, of London, aforesaid, Merchant, Charles Day Rose, number li- 
of London, aforesaid, Merchant, and Baron J. de Reinach, of mited. 
Paris, aforesaid, Banker, are hereby constituted the first 

Directors of the Company, with power to add to their num- 

ber, but so that the Directors shall not in all exceed fifteen 

in number ; and the majority of the Directors, of whom the 

President shall be one, shall be British subjects. And the Majority to be 
Board of Directors so constituted shall have all the powers eel 
hereby conferred upon the Directors of the Company, and’ ~ 

they shall hold office until the first annual meeting of the poten ane 
shareholders of the Company. 


G. Hach of the Directors of the Company, hereby appointed Qualideation 
or hereafter appointed or elected, shall hold at least two of directors. 
hundred and fifty shares of the stock of the Company. But aijteration of 
the number of Directors to be hereafter elected by the share- number, 
holders shall be such, not exceeding fifteen, as shall be fixed 
by by-law, and subject to the same conditions as the Directors 
appointed by, or under the authority of, the last preceding 
section ; the number thereof may be hereafter altered from 
time to time in like manner. The votes for their election Ballot. 


shall be by ballot. 


‘@. A majority of the Directors shall form a quorum of the Quorum. 
Board ; and until otherwise provided by by-law, Directors 
may vote and act by proxy, such proxy to be held by a 
Director only ; but no Director shall hold more than two Proviso. 
proxies, and no meeting of Directors shall be competent to 
transact business unless at least three Directors are present Three must 
thereat in person, the remaining number of Directors be Present. 
required to form a quorum being represented by proxies, 


8 The Board of Directors may appoint from out of their fxecutive 
number an Executive Committee, composed of at least three committee. 
Directors, for the transaction of the ordinary business of the 
Company, with such powers and duties as shall be fixed by 
the by-laws; and the President shall be ez-officio a member President to 
of such committee. be one. 


9. The chief place of business of the Company shall be at Chief piace 
the City of Montreal, but the Company may, from time to off busin eens 
time, by by-law, appoint and fix other places within or Paes 
beyond the limits of Canada, at which the business of the 
Company may be transacted, and at which the Directors, or 
shareholders may meet, when called as shall be determined 
by the by-laws. And the Company shall appoint and fix by places for 
by-law, at least one place in each Province or Territory service oh 
through which the Railway shall pass, where service of P*°%* °° 
process may be made upon the Company, in respect of any 
cause of action arising within such Province or Territory, 
and may afterwards from time to time, change such place 
by by-law. And a copy of any by-law fixing or changing 


How to be 
notified. 


Service of 
process 
thereat. 


And if com- 
pany fail to 
appoint 
places. 


First and 
other annual 
meeting. 


Notice. 


Special gen- 
eral meetings 
notice. 


Place. 


Provision if 
a meeting be 
necessary 
before notice 
as aforesaid 
can be given. 


16 


any such place, duly authenticated as herein provided, shall 
be deposited by the Company in the office, at the seat of Gov- 
ernment of the Province or Territory to which such by-law 
shall apply, of the Clerk or Prothonotary of the highest, or 
one of the highest, courts of civil jurisdiction of such 
Province or Territory. And if any cause of action shall arise 
against the Company within any Province or Territory, and 
any writ or process be issued against the Company thereon 
out of any court in such Province or Territory, service. of 
such process may be validly made upon the Company at the 
place within such Province or Territory so appointed and 
fixed; but if the Company fail to appoint and fix such place, 
or to deposit, as hereinbefore provided, the by-law made in 
that behalf, any such process may be validly served upon 
the Company, at any of the stations of the said Railway 
within such Province or Territory. 


‘SHAREHOLDERS. 


&@. The first annual meeting of the shareholders of the 
Company, for the appointment of Directors, shall be held on 
the second Wednesday in May, 1882, at the principal office 
of the Company, in Montreal: and the annual general 
meeting of shareholders, for the election of Directors and the 
transaction of business generally, shall be held on the same 
day in each year thereafter at the same place unless other- 
wise provided by the by-laws. And notice of each of such 
meetings shall be given by the publication thereof in the 
Canada Gazette for four weeks, and by such further means 
as shall from time to time be directed by the by-laws. 


i, Special general meetings of the shareholders may be 
convened in such manner as shall be provided by the by- 
laws. And except as hereinafter provided, notice of such 
meetings shall be given in the same manner as notices of 
annual general meetings, the purpose for which such meeting 
is called being mentioned in the notices thereof ; and, except 
as hereinafter provided, all such meetings shall be held at 
the chief place of business of the Company. 


12. If at any time before the first annual meeting of the 
shareholders of the Company, it should become expedient 
that a meeting of the Directors of the Company, or a special 
general meeting of the shareholders of the Company, should 
be held, before such meeting can conveniently be called, and 
notice thereof given in the manner provided by this Act, or 
by the by-laws, or before by-laws in that behalf have been 
passed, and at a place other than at the chief place of business 
of the Company in Montreal before the enactment of a by- 
law authorizing the holding of such meeting elsewhere ; it 
shall be lawful for the President or for any three of the Direc- 
tors of the Company to call special meetings either of 
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directors or of shareholders, or of both, to be held at the City 

of London in England, at times and places respectively, to 

be stated in the notices to be given:of such meetings 
respectively ; and notices of such meetings may be validly Notices in 
given by a circular mailed to the ordinary address of each ®¢h case. 
director or shareholder, as the case may be, in time to enable 

him to attend such meeting, stating in general terms the 

purpose of the intended meeting. And in the case of a Meetings 
meeting of shareholders, the proceedings of such meeting aleve one 
shall be held to be valid and sufficient, and to be binding on hotdersao 
the Company in all respects, if every-shareholder of the Com- their proxies 
pany be present thereat in person or by proxy, notwithstand- ae tet 
ing that notice of such meeting shall not have been given 

in the manner required by this Act 


18%. No shareholder holding shares upon which any call Limitation as 
is overdue and unpaid shall vote at any meeting of share- eae ie 
holders And.unless otherwise provided by the by-laws, 
the person holding the proxy of a shareholder shall be him- 
self a shareholder. 


14. No call upon unpaid shares shall be made for more And as to 
than twenty per centum upon the amount thereof. calls. 


RAILWAY AND TELEGRAPH LINES. 


15. The Company may lay out, construct, acquire, equip, Line and 
maintain and work a continuous line of railway, of the gauge et 
of four feet eight and one-half inches; which railway shal 
extend from the terminus of the Canada Central Railway 
near Lake Nipissing, known as Callander Station, to Port 
Moody in the Province of British Columbia; and also, a 
branch line of railway from some point on the main line of 
railway to Fort William on Thunder Bay ; and also the exist- 
ing branch line of railway from Selkirk, in the Province of 
Manitoba, to Pembina, in the said province ; and also other and certain 
branches to be located by the Company from time to time, branches. 
as provided by the said contract ; the said branches to be of Vommente- 
the gauge aforesaid ; and the said main line of railway, and completion. 
the said branch lines of railway shall be commenced and 
completed as provided by the said contract ; and together ee bran- 
with such other branch lines as shall be hereafter constructed “"’ 
by the said Company, and any extension of the said main 
line of railway that shall hereafter be constructed or acquired 
by the Company, shall constitute the line of railway here- 
inafter called THe Canapian Paciric RatLway. railway. 


6. The Company may construct, maintain and work a Company 
continuous telegraph line and telephone lines throughout "ay ton os 


and along the whole line of the Canadian Pacific Railway, of telegraph 


or any part thereof, and may also construct or acquire by 0” telephone 


purchase, lease or otherwise, any other line or lines of tele- thom and 
1 R collect tolls. 
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graph connecting with the line so to be constructed along 

the line of the said railway, and may undertake the trans- 

mission of messages for the public by any such line or lines 

of telegraph or telephone, and collect tolls for so doing; or 

may lease such line or lines of telegraph or telephone, or any 

Subject to portion thereof; and, if they think proper to undertake the 
Con. Stat. transmission of messages for hire, they shall be subject to the 
Can, ¢ 61, provisions of the fourteenth, fifteenth and sixteenth sections 
"of chapter sixty-seven of the Consolidated Statutes of Canada. 
Astofuture And they may use any improvement that may herealter be 
_ Inventions. invented (subject to the rights of patentees) for telegraphing 
er telephoning, and any other means of communication that 
may be deemed expedient by the Company at any time here- 
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after. 


POWERS. 


Application A’. “The Consolidated Railway Aci, 1879,’ in so far as 

of 42V,¢- 9% the provisions of the same are applicable to the undertaking 
authorized by this charter, and in so far as they are not 
inconsistent with or contrary to the provisions hereof, and 
save and except as hereinatter provided, is hereby incorpo- 
rated herewith. 


Exceptions 18. As respects the said railway, the seventh section of 
sapltatien. “The Consolidated Railway Act, i879,” relating to PowrRs, 


and the eighth section thereof relating to PLaks AND SUR- 
VEYS, shall be subject to the following provisions :— 


As to lands a. The Company shall have the right to take, use and hold 

meee a the beach and land below high water mark, in any stream, 
lake, navigable water, gulf or sea,in so far as the same shall 
be vested in the Crown, and shall not be required by the 
Crown, to such extent as shall be required by the Company 
for its railway and other works, and as shall be exhibited 
by a map or plan thereof deposited in the office of the 
Minister of Railways. But the provisions of this sub-section 
shall not apply to any beach or land lying Hast of Lake 
Nipissing, except with the approval of.the Governor in 
Council. } 


Plans and b. It shall be sufficient that the map or plan and book of 

reference, | Yeference for any portion of the line of the railway not 
being within any district or county for which there is a Clerk 
of the Peace, be deposited in the office of the Minister of 
Railways of Canada, and‘ any omission, mis-statement or 
erroneous description of any lands therein may be corrected 
by the Company, with the consent of the Minister and 
certified by him; and the Company may then make the 
railway in accordance with such certified correction. 


R 
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c. The eleventh sub-section of the said eighth section of Deviations 
the Railway Act shall not apply to any portion of the Rail- Oe ne oe 
: plan. 

way passing over ungranted lands of the Crown, or lands 

not within any surveyed township in any Province ; and 

in such places, deviations not exceeding five miles from the 

line shown on the map or plan as aforesaid, deposited by the 
Company, shall be allowed, without any formal correction 

or certificate ; and any further deviation that may be found 
expedient may be authorized by order of the Governor in 
Council, and the Company may then make their Railway in 
accordance with such authorized deviation. 


d. The map or plan and book of reference of any part of Deposit of 
the main line of the Canadian Pacific Railway made and Plam &e. 
deposited in accordance with this section, after approval by 
the Governor in Council, and of any branch of such Railway And of 
hereafter to be located by the said Company in respect of branches. 
which the approval of the Governor in Council shall not be 
necessary, shall avail as if made and deposited as required 
by the said “ Consolidated Railway Act, 1879,” for all the 
purposes of the said Act, and of this Act: and any copy of, Copies 
or extract therefrom, certified by the said Minister or his therect. 


deputy, shall be received as evidence in any court of law in 
Canada. 


e. It shall be sufficient that a map or profile of any part Registration 
of the completed Railway which shall not lie within amy. ‘BoFeok. 
county or district, having a registry office, be filed in the 
office of the Minister of Railways. 


f9. It shall be lawful for the Company to take from any Company 
public lands adjacent to or near the line of the said Railway, my take 
all stone, timber, gravel and other materials which may be from public 
necessary or useful for the construction of the Railway ; and lands; anda 
also to lay out and appropriate to the use of the Company, a fent for sta- 
greater extent of land, whether public or private, for stations, tions, &e. 
depots, workshops, buildings, side-tracks, wharves, harbors 
and road-way, and for establishing screens against snow, 
than the breadth and the quantity mentioned in “ The 
Consolidated Railway Act, 1879,” such greater extent taken, 
in any case, being allowed by the Government, and shown 
on the maps or plans deposited with the Minister of Rail- 
ways. 


20. The limit to the reduction of tolls by the Parliament rimit of re- 
of Canada provided for by the eleventh sub-section of the oie Se ofaq 
17th section of “The Consolidated Railway Act; +1879; tisment ander 
respecting TOLLS, is hereby extended, so that such reduction A Via y 
may be to such an extent that such tolls when reduced shall !” 
not produce less than ten per cent. per annum profit on the 
capital actually expended in the construction of the Railway, 

Instead of not less than fifteen per cent, per annum profit, as 


} 
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provided by the said sub-section ; and so also that such 
reduction shall not be made unless the net income of the 
Company, ascertained as described in said sub-section, 
shall~have exceeded ten per cent. per annum instead of 
fifteen per cent. per annum as provided by the said sub- 
Reduction by section. And the exercise by the Governor in Council of 
Governor in’ the power of reducing the tolls of the Company as provided 
tended in by the tenth sub-section of said section seventeen is hereby 
like manner. limited to the same extent with relation to the profit of the 
Company, and to its net revenue, as that to which the power 
of Parliament to reduce tolls is limited by said sub-section 


eleven as hereby amended. 


. Restrictionas 22. The first and second sub-sections of section 22, of “ The 

rea Consolidated Railway Act, 1879,’ shall not apply to the 

’ Canadian Pacific Railway Company ; and it is hereby enacted 

that the transfer of shares in the undertaking shall be 

made only upon the books of the Company in person or by 

attorney, and shall not be valid unless so made, and the 

form and mode of transfer shall be such as shall be from time 

Advances on, to time regulated by the by-laws of the Company. And the 

py company, funds of the Company shall not be used in any advance upon 
the security of any of the shares or stock of the Company. 


Transfer or 2:2. The third and fourth sub-sections of said section 22 
ienemsson, of “ The Consolidated Railway Act, 1879,” shall be subject to 
holders sub- the following provisions, namely, that if before the comple- 
Joor vo vero tion of the Railway and works under the said contract, any 
until comple- transfer should purport to be made of any stock or share in 
jion of con- the Company, or any transmission of any share: should be 
j effected under the provisions of said sub-section four, toa 
person not already ashareholder in the Company, and if in 

the opinion of the Board it should not be expedient that 

the person (not being already a shareholder) to whom such 

transfer or transmission shall be made or effected should be 

accepted as a shareholder, the Directors may, by resolution, 

veto such transfer or transmission ; and thereafter, and until 

after the completion of the said Railway and works under the 

said contract, such person shall not be, or be recognized as 

a shareholder in the Company ; and the original shareholder, 

or his estate, as the case may be, shall remain subject to all 

the obligations of a shareholder in the Company with all 

the rights conferred upon a shareholder under this Act. 
Proviso: ag But any firm holding paid-up shares in the Company 
afirm toa may transfer the whole or any of such shares to any partner 
partner. in such firm having already an interest as such partner in 
Note of trans- such shares, without being subject to such veto. And in 
made and for ae event of such veto being exercised, a note shall be taken 
what purpose. of the transfer or transmission so vetoed in order that it may 
be recorded in the books of the Company after the comple- 

tion of the Railway and works as aforesaid; but until such 
completion, the transfer or transmission so vetoed shall not 
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confer any rights, nor have any effect of any nature or kind 
whatever as respects the Company. . 


2%. Sub-section sixteen of section nineteen, relating to Certain other 
PRESIDENT AND DIRECTORS, THEIR ELECTION AND DUTIES; Provisions of 
sub-section two of section twenty-four, relating to By-Laws, not to apply. 
Notices, &c., sub-sections five and six of section twenty- 
eight, relating to GENERAL PROVISIONS, and section ninety- 
seven, relating to Ratnway Funp, of “ The Consolidated 
Railway Act, 1879,” shall not, nor shall any of them apply 
to the Oanadian Pacific Railway or the Company hereby 
incorporated. 


24. The said Company shall afford all reasonable facili- Company to 
ties to the Ontario Pacific Junction Railway Company, when ator d rendone 
their Railway shall be completed to a point of junction with m aad Work 
the Canadian Pacific Railway; and to the Canada Central certain other 
Railway Company, for the receiving, forwarding and deliver- feuics) 
ing of traffic upon and from the railways of the said Com- 
panies, respectively, and for the return of carriages, trucks 
and other vehicles; and no one of the said Companies shall 
give or continue any preference or advantage to, or in 
favor of either of the others, or of any particular descrip- 
tion of traffic, in any respect whatsoever; nor shall any one 
of the said Companies subject any other thereof, or any par- 
ticular description of traffic, to any prejudice or disadvantage 
in any respect whatsoever; and any one of the said Com- 
panies which shall have any terminus or station near any 
terminus or station of either of the others, shall afford all 
reasonable facilities for receiving and forwarding all the 
traffic arriving by either of the others, without any unreason- 
able delay, and without any preference or advantage, or pre- 
judice or disadvantage, and so that no obstruction may be 
offered in the using of such Railway as a continuous line of 
communication, and so that all reasonable accommodation 
may at all times, by the means aforesaid, be mutually 
afforded by and to the said several Railway Companies ; 
and the said Canadian Pacific Railway Company shall As to rates of 
receive and carry all freight and passenger traffic shipped Setsee of 
to or from any point on the railway of either of the said cases. 
above named Railway Companies passing over the Cana- 
dian Pacific Railway or any part thereof, at the same mileage 
rate and subject to the same charges for similar services, 
without granting or allowing any preference or advantage to 
the traffic coming from or going upon one of such railways 
over such traffic coming from or going upon the other of 
them, reserving, however, to the said Canadian Pacific Rail- Reservation 
way Company the right of making special rates for pur- 0f0.Por. 
chasers. of land, or for emigrants or intending emigrants, land, and 
which special rates shall not govern or affect the rates of emstants. 
passenger traffic, as bet ween the said Company and the said 
two above named Companies or either of them. And any agresmct i 

void, 
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agreement made between any two of the said Companies, 
contrary to the foregoing provisions, shall be unlawful, null 
and void. 


25> The Company, under the authority of a special general 
meeting of the shareholders thereof, and as an extension of 
the railway hereby authorized to be constructed, may pur- 
chase or acquire by lease or otherwise and hold and operate, 
the Canada Central Railway, or may amalgamate therewith, 
and may purchase or acquire by lease or otherwise and hold 
and operate a line or lines of railway from the City of Ottawa 
to any point at navigable water on the Atlantic seaboard or 
to any intermediate point, or may acquire running powers 
over any railway now constructed between Ottawa and any 
such point or intermediate point. And the Company may 
purchase or acquire any such railway subject to such existing 
mortgages, charges or liens thereon as shall be agreed upon, 
and shall possess with regard to any lines of railway so 
purchased, or acquired;’and becoming the property of the 
Company, the same powers as to the issue of bonds thereon, 
or on any of them, to an amount not exceeding twenty 
thousand dollars per mile; and as to the security for such 
bonds, as are conferred upon the Company by the twenty- 
eighth section hereof, in respect of bonds to be issued upon 
the Canadian Pacific Railway. But such issue of bonds 
shall not affect the right of any holder of mortgages or other 
charges already existing upon any line of railway so pur- 
chased or acquired ; and the amount of bonds hereby author- 
ized to be issued upon such line of railway shall be dimin- 


ished by the amount of such existing mortgages or charges 
thereon. 


#6. The Company shall have power and authority to erect 
and maintain docks, dockyards, wharves, slips and piers 
at any point on or in connection with the said Canadian 
Pacific Railway, and at all the termini thereof on navigable 
water, for the convenience and accommodation of vessels 
and elevators; and also to acquire, and work elevators, 
and to acquire, own, hold, charter, work and run, steam and 
other vessels for cargo and passengers upon any navigable 


water, which the Canadian Pacific Railway may reach or 
connect with. 


BY-LAWS. 


2'7. The by-laws of the Company may provide for the 
remuneration of the president and directors of the Company, 
and of any executive committee of such directors ; and forthe 
transfer of stock and shares: the registration and inscription 
of stocks, shares, and bonds, and the transfer of registered 
bonds; and the payment of diridends and interest at any 
place or places within or beyond the limits of Canada; and 
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for all other matters required by the said contract or by this 
Act to be regulated by by-laws; but the by-laws of the must be con- 
Company made, as provided by law, shall in no case have firmed at next 
any force or effect after the next general meeting of share- fig™ ™°** 
holders, which shall be held after the passage of such by- 


laws, unless they are approved by such meeting. 
BONDS. 


28. The Company, under the authority of a special general Amount of 
meeting of the shareholders called for the purpose, may issue bonds limited, 
mortgage bonds to the extent of ten thousand dollars per 
mile of the Canadian Pacific Railway for the purposes of 
the undertaking authorized by the present Act; which issue Mortgages for 
shall constitute a first mortgage and privilege upon the said securing the 
Railway, constructed or acquired, and to be thereafter con- deuce 
structed or acquired, and upon its property, real and personal, of the com- 
acquired or to be thereafter acquired, including rolling stock eri 
and plant, and upon its tolls and revenues (after deduction 
from such tolls and revenues of working expenses), and 
upon the franchises of the Company; the whole as shall be 
declared and described as so mortgaged in any deed of mort- 
gage as hereinafter provided. Provided always, however, Proviso: in 
that if the Company shall have issued, or shall intend to one Ras 
issue, land grant bonds under the provisions of the thirtieth have been 
section hereof, the lands granted and to be granted by the i#sued under 
Government to the Company may be excluded from the 
operation of such mortgage and privilege ; and provided also 
that such mortgage and privilege shall not attach upon any 
property which the Company are hereby, or by the said 
contract, authorized to acquire or receive from the Govern- 
ment of Canada until the same shall have been conveyed 
by the Government to the Company ; but shall attach upon 
such property, if so declared in such deed, as soon as the same - 
shall be conveyed to the Company. And such mortgage Evidence of 
and privilege may be evidenced by a deed or deeds of mort- OH Sy lg 
gage executed by the Company, with the authority of its tions the 
shareholders expressed by a resolution passed at such special pent) anal 
general meeting; and any such deed may contain such 
description of the property mortgaged by such deed, and 
such conditions respecting the payment of the bonds secured 
thereby and of the interest thereon, and the remedies which 
shall be enjoyed by the holders of such bonds or by any 
trustee or trustees for them in default of such payment, 
and the enforcement of such remedies ; and may provide for Re nedies of 
such forfeitures and penalties, in default of such payment, holders in 
as may be approved by such meeting; and may also contain, payment. 
with the approval aforesaid, authority to the trustee or trus- 
tees, upon such default, as one of such remedies, to take 
possession of the railway and property mortgaged and to 
hold and run the same for the benefit of the bondholders 


thereof for a time to be limited by such deed, or to sell the 
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said railway and property, after such delay, and upon such 
terms and conditions as may be stated in such deed ; and with 
like approval any such deed may contain provisions to the 
effect that upon such default and upon such other conditions 
as shall be described in such deed, the right of voting 
possessed by the shareholders of the Company, and by the 
holders of preferred stock therein, or by either of them, shall 
cease and determine, and shall thereafter appertain to the 
bondholders, or to them and to the holders of the whole or of 
any part of the preferred stock of the Company as shall be 
declared by such deed ; and such deed may also provide for 
the conditional or absolute cancellation after such sale of any 
or all of the shares so deprived of voting power; or of any 
or all of the preferred stock of the Company, or both; and 
may also, either directly by its terms, or indirectly by refer- 
ence to the by-laws of the Company, provide for the mode of 
enforcing and exercising the powers and authority to be 
conferred and defined by such deed, under the provisions 
hereof. And such deed; and the provisions thereof made 
under the authority hereof, and such other provisions thereof 
as shall purport (with like approval) to grant such further 
and other powers and privileges to such trustee or trustees 
and to such bondholders, as are not contrary to law or to the 
provisions of this Act, shall be valid and binding. But if 
any change in the ownership or possession of the said Rail- 
way and property shall at any time take place under the 
provisions hereof, or of any such deed, or in any other man- 
ner, the said Railway and property shall continue to be held 
and operated under the provisions hereof, and of “ The Con- 
solidated Railway Act, 1879,” as hereby modified. And if the 
Company does not avail itself of the power of issuing bonds 
secured upon the land grant alone as hereinafter provided, 
the issue of bonds hereby authorized may be increased to 


‘ any amount not exceeding twenty thousand dollars per mile 
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of the said Canadian Pacific Railway. 


#9. If any bond issue be made by the Company under the 
last preceding section before the said Railway is completed 
according to the said Contract, a proportion of the proceeds 
of such bonds, or a proportion of such bonds if they be not 
sold, corresponding to the proportion of the work contracted 
for then remaining incomplete, shall be received by the 
Government, and shall be held, dealt with, and, from time 
to time, paid over by the Government to the Company upon 
the same conditions, in the same manner and according to 
the same proportions as the proceeds of the bonds, the issue 
of which is contemplated by sub-section d, of Clause 9 of 
the said Contract, and by the thirty-first section hereof, 


$0. The Company may also issue mortgage bonds to the 
extent of twenty-five million dollars upon the lands granted 
in aid of the said Railway and of the undertaking authorized 
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by this Act; such issue to be made only upon similar author- 

ity to that required by this Act for the issue of bonds upon 

the Railway ; and when so made such bonds shall constitute 

a first mortgage upon such lands, and shall attach upon 

them when they shall be granted, if they are not actually 

granted at the time of the issue of such bonds. And such Reideneoee 

mortgage may be evidenced by a deed or deeds of mortgage mortgage and 
-to be executed under like authority to the deed securing the Co™#!tiens- 

issue of bonds on the Railway ; and such deed or deeds under 

like authority may contain similar conditions and may con- 

fer upon the trustee or trustees named thereunder and upon 

the holders of the bonds secured thereby, remedies, authority, 

power and privileges, and may provide for forfeitures and 

penalties, similar to those which may be inserted and pro- 

vided for under the provisions of this Act in any deed 

securing the issue of bonds on the Railway, together with 

such other provisions and conditions, not inconsistent with 

law or with this Act as shall be so authorized. And such Name of and 

bonds may be styled Land Grant Bonds, and they and the Spa Gale 

proceeds thereof shall be dealt with in the manner provided 

in the said Contract. 


$i. The Company may in the place and stead of the said tesue of bonds 
land grant bonds, issue bonds under the twenty-eighth section ae viper of 
hereof, to such amount as they shall agree with the Govern- pondf under 
ment to issue, with the interest guaranteed by the Govern- a erermept 
ment as provided for in the said contract; such bonds to Lables finde eo 
constitute a mortgage upon the property of the Company and 
franchises acquired and to be thereafter acquired—including 1 include 
the main line of the Canadian Pacific Railway, and the franchise as 
branches thereof hereinbefore described, with the plant and TR Oe cons 
rolling stock thereof acquired and to be thereafter acquired, pany. 
but exclusive of such other branches thereof and of such 
personal property as shall be excluded by the deed of mort- 
gage to be executed as security for such issue. And the gection 28 to 
provisions of the said twenty-eighth section shall apply to 4Ppply. 
such issue of bonds, and to the security which may be given 
for the payment thereof, and they and the proceeds thereof 
shall be dealt with as hereby and by the said contract 
provided. 


$2. It shall not be necessary to affix the seal of the Com- pacitities tor 
pany to any mortgage bond issued under the authority of issue es mort- 
this Act; and every such bond issued without such seal 8*8° bends | 
shall have the same force and effect, and be held, treated signatures. 
and dealt with by all courts of law and of equity as if it 
were sealed with the seal of the Company. And’if-it is pro- 
vided by the mortgage deed executed to secure the issue of 
any bonds, that any of the signatures to such bonds or 
to the coupons thereto appended may be engraved, stamped 
or lithographed thereon, such engraved, stamped or litho- 
graphed signatures shall be valid and binding on the 
_ Company. 
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33. The phrase “ working expenses” shall mean and 
include all expenses of maintenance of the Railway, and of 
the stations, buildings, works and conveniencies belonging 
thereto, and of the rolling and other stock and moveable 
plant used in the working thereof, and also all such tolls, 
rents or annual sums as may be paid in respect of the hire 
of engines, carriages or wagons let to the Company; also, 
all rent, charges or interest on the purchase money of lands 
belonging to the Company, purchased but not paid for, or 
not fully paid for ; and also all expenses of and incidental 
to, working the railway and the traffic thereon, including 
stores and consumable articles; also rates, taxes, Insurance 
and compensation for accidents or losses; also, all salaries 
and wages of persons employed in and about the working 
of the Railway and traffic and all office and management 
expenses, including Directors’ fees, agency, legal and other 
like expenses. ‘er 


34, The bonds authorized by this Act to be issued upon 
the Railway or upon the lands to be granted to the Company, 
or both, may be so issued in whole or in part in the 
denomination of dollars, pounds sterling, or francs, or in any 
or all of them, and the coupons may be for payment in 
denominations similar to those of the bond to which they 
are attached. And the whole or any of such bonds, may be 
pledged, negotiated or sold upon such conditions and at such 
price as the Board of Directors shall from time to time deter- 
mine. And provision may be made hy the by-laws of the 
Company, that after the issue of any bond, the same may be 
surrendered to the Company by the holder thereof, and the 
Company may, in exchange therefor, issue to such holder 
inscribed stock of the Company, which inscribed stock may 
be registered or inscribed at the chief place of business of 
the Company or elsewhere, in such manner, with such 
rights, liens, privileges and preferences, at such place, and 
upon such conditions as shall be provided by the by-laws 
of the Company. 


35. It shall not be necessary, in order to preserve the 
priority, lien, charge, mortgage or privilege, purporting to 
appertain to or be created by any bond issued or mortgage 
deed executed under the provisions of this Act, that such 
bond or deed should be enregistered in any manner, or in 
any place whatever. But every such mortgage deed shall 
be deposited in the office of the Secretary of State : of which 
deposit notjce shall be given in the Canada Gazette. And 
in like manner any agreement entered into by the Company, 
under section thirty-six of this Act, shall also be deposited in 
the said office. Anda copy of any such mortgage deed, or 
agreement, certified to be a true copy by the Secretary of 
State or his Deputy, shall be received as primd facie evidence 
of the original in all courts of justice, without proof of the 
signatures or seal upon such original, 
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$6. If, at any time, any agreement be made by the Com- Agreement 
pany with any persons intending to become bondholders of Noiaeeees 
the Company, or be contained in any mortgage deed executed for restricts’ 
under the authority of this Act, restricting the issue of bonds ing issues. 
by the Company, under the powers conferred by this Act, or 
defining or limiting the mode of exercising such powers, 
the Company, after the deposit thereof with the Secretary 
of State as hereinbefore provided, shall not act upon such 
powers otherwise than as defined, restricted and limited by 
such agreement. And no bond thereafter issued by the Effect 
Company, and no order, resolution or proceeding thereafter thereof. 
made, passed or had by the Company, or by the Board of 
Directors, contrary to the terms of such agreement, shall be 
valid or effectual. 


$7. The Company may, from time to time, issue guaranteed Company 
or preferred stock, at such price, to such amount, not exceed- pe eee a 
ing ten thousand dollars per mile, and upon such conditions §, preferred 
as to the preferences and privileges appertaining thereto, or paeek te a 
to different issues of classes thereof, and otherwise, as shall amount. 
be authorized by the majority in value of the shareholders 
present in person or represented by proxy at any annual 
meeting or at any special general meeting thereof called for 
the purpose, notice of the intention to propose such issue 
at such meeting being given in the notice calling such meet- 
ing. But the guarantee or preference accorded to such stock Not to affect 
shall not interfere with the lien, mortgage and privilege ee ee 
attaching to bonds issued under the authority of this Act, bovdbelders. 
And the holders of such preferred stock shall have such 
power of voting at meetings of shareholders, as shall be con- vonage 
ferred upon them by the by-laws of the Company. 


EXECUTION OF AGREEMENTS. 


88. Every contract, agreement, engagement,scrip certificate Contracts, 
or bargain made, and every bill of exchange drawn, accepted bill,, feds 
or endorsed, and every promissory note and cheque made, Hedtike ame 
drawn or endorsed on behalf of the Company, by any agent, pany. 
officer or servant of the Company, in general accordance with 
his powers as such under the by-laws of the Company, shall 
be binding upon the Company; and in no case shall it be Proof thereof, 
necessary to have the seal of the Company affixed to any 
such bill, note, cheque, contract, agreement. engagement, 
bargain, or scrip certificate, or to prove that the same was 
made, drawn, accepted or endorsed, as the case may be, in 
pursuance of any by-law or special vote or order; nor Non-liability 
shall the party so acting as agent, officer or servant of the of such 
Company be subjected individually to any liability, what- ° 
Soever, to any third party therefor; Provided always, that Proviso: as 
nothing in this Act shall be construed to authorize the Com- to notes. 

_ pany to issue any note payable to the bearer thereof, or any 
promissory note intended to be circulated as money, or as 
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the note of a bank, or to engage in the business of banking or 
insurance. 


. GENERAL PROVISIONS, 


39., The Company shall, from time to time, furnish such 
reports of the progress of the work, with such details and 
plans of the work, as the Government may require. 


4. As respects places not within any Province, any notice 
required by “The Consolidated Railway Act, 1879,” to be 
given in the “Official Gazette” of a Province, may be given 
in the Canada Gazelle. 


44. Deeds and conveyances of lands to the Company for 
the purposes of this Act (not being letters patent from the 
Crown), may, in so far as circumstances will admit, be in 
the form following, that is to say :— 


“Know all men by these presents, that I, A. B., in 
consideration of paid to me by the Canadian Pacific 
Railway Company, the receipt whereof is hereby acknow- 
ledged, grant, bargain, sell and convey unto the said the 
Canadian Pacific Railway Company, their successors and 
assigns, all that tract or parcel of land (describe the land) to 
have and to hold the said land and premises unto the said 
Company, their successors and assigns for ever. 


“Witness my hand and seal, this day of 
aes ei, one thousand eight hundred and 
“Signed, sealed and delivered 
As presence of A. B. [L8,] 
A AH NY 
eid Bre 
or in any other form to the like effect. And in every deed 
made in accordance herewith shall be held and construed 
to Impose upon the vendor executing the same the obliga- 
tion of guaranteeing the Company and its assigns against 
all dower and claim for dower and against all hypothees 
and mortgages and against all liens and charges whatsoever, 


and also that he has a good, valid and transferable title 
thereto. 
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rf Letters Patent incorporating the Canadian Pacific 
Railway Company.” 


GOVERNMENT HOUSE, 
OrTawa, 16th day of February, 1881. 


Present: 


® 


_ HIS EXCELLENCY THE GOVERNOR GENERAL IN COUNCIL. 


(* the recommendation of the Right Honorable Sir John 

A. Macdonald, and in accordance with the Act of Par- 
liament of Canada, passed on the 15th day of February, 1881, 
intituled: “An Act respecting the Canadian Pacific Railway 
Company ”,— 


His Excellency has been pleased to order and it is hereby 
ordered, that Letters Patent under the Great Seal of Canada 
be issued incorporating “The Canadian Pacific. Railway 
Company,”—such Letters Patent to be as follows :— 


CANADA. 


VI CTORIA, by the Grace of God of the United Kingdom of 
Great Britain and Ireland, Queen Defender of the Faith, 
etc., etc. 


To all to whom these presents shall come, or whom the same 
may in anywise concern, . 
GREETING : 


HEREAS, George Stephen, of the City of Montreal, in 
the Province of Quebec and Dominion of Canada, 
Esquire; Duncan McIntyre, of the same place, Merchant; 
John 8. Kennedy, of the City of New York, in the State of 
New York, one of the United States of America ; Richard B. 
Angus, of the City of St. Paul, in the State of Minnesota, one 
of the United States of America; and James J. Hill, of the 
same place; the firm of Morton, Rose and Company, of the 
City of London, in England, Merchants, and the firm of Kchn 
Reinach and Company, of the City of Paris, in France, 
Bankers, on or about the twenty-first day of October, in the 
year of Our Lord one thousand eight hundred and eighty, 
duly entered into a contract and agreement with Us 
represented and acting by the Honorable Sir Charles 
Tupper, K.C.M.G., our Minister of Railways and Canals of 
Canada, which contract and agreement is in the words and 
figures following, viz. : 


30 


Tus CoNTRACT AND AGREEMENT MADE BETWEEN HER Ma- 
SESLY THE QUEN, acting in respect of the Dominion of 
Canada, and herein represented and acting by the Hon- 
erable Sir CHarLEs Tupprer, K.C.M.G., Minister of 
Railways and Canals, and George Stephen and Duncan 
McIntyre, of Montreal, in Canada, John 8S. Kennedy of 
New York, in the State of New York, Richard B. Angus 
and James J. Hill, of St. Paul, in the State of Minne- 
sota, Morton, Rose & Co., of London, England, and Koln 
Reinach & Co., of Paris, France. 


Witnesses : ° 
That the parties hereto have contracted and agreed with 
each other as follows, namely :— 


I. For the better interpretation of this contract, it is hereby 
declared that the portion of Railway hereinafter called the 
Kastern section, shall comprise that part of the Canadian 
Pacific Railway to be constructed, extending from the 
Western terminus of the Canada Central Railway, near the 
Hast end of Lake Nipissing, known as Callander Station, to 
a point of junction with that portion of the said Canadian 
Pacific Railway now in course of construction extending 
from Lake Superior to Selkirk on the Hast side of Red River ; 
which latter portion is hereinafter called the Lake Superior 
section. That the portion of said Railway, now partially in 
course of construction, extending from Selkirk to Kamloops, 
is hereinafter called the Central section; and the portion of 
said Railway now in course of construction, extending from 
Kamloops to Port Moody, is hereinafter called the Western 
section. And that the words “the Canadian Pacific Rail- 
way, ’ are intended to mean the entire Railway, as described 
in the Act 37th Victoria, cap. 14. The individual parties 
hereto, are hereinafter described as the Company ; and the 


hae ak of Canada is hereinafter called the Govern- 
ment. 


*. The contractors immediately after the organization of 
the said Company, shall deposit with the Government 
$1,000,000 in cash or approved securities, as a security for 
the construction of the Railway hereby contracted for. The 
Government shall pay to the Company interest on the cash 
deposited at the rate of four per cent. per annum, half-yearly, 
and shall pay over to the Company the interest received upon 
securities deposited, the whole until default in the perform- 
ance of the conditions hereof, or until the repayment of the 
pebontfand sorne attics the deposit to the Company on the 

pletion of the Railway, accordi 
with any interest accrued eee ae a bak baal 


$. The Company shall lay out, construct i 
' ; and equip the 
said Hastern section, and the said Central section, of a) ee ah 


eel 


gauge of 4 feet 84 inches; and in order to establish an 
approximate standard whereby the quality and the character 
of the Railway and of the materials used in the construc- 
tion thereof, and of the equipment thereof may be regulated, 
the Union Pacific Railway of the United States as the same 
was when first constructed, is hereby selected and fixed as 
such standard. And if the Government and the Company 
should be unable to agree as to whether or not any work done 
or materials furnished under this contract are in fair con- 
formity with such standard, or as to any other question of 
fact, excluding questions of law, the subject of disagreement 
shall be from time to time referred to the determination of 
three referees, one of whom shall be chosen by the Govern- 
ment, one by the Company, and one by the two referees so 
chosen, and such referees shall decide as to the party by 
whom the expense of such reference shall be defrayed. “And 
if such two referees should be unable to agree upon a third 
referee, he shall be appointed at the instance of either party 
thereto, after notice to the other, by the Chief Justice of the 
Supreme Court of Canada. And the decision of such referees, 
or of the majority of them, shall be final. 


4. The work of construction shall be commenced at the 
eastern extremity of the Eastern section not later than the 
first day of July next, and the work upon the Central section 
shall be commenced by the Company at such point towards 
the eastern end thereof on the portion of the line now under 
construction as shall be found convenient and as shall be 
approved by the Government, at a date not later than the 
Ist May next. And the work upon the Eastern and Central 
sections, shall be vigorously and continuously carried on at 
such rate of annual progress on each section as shall enable 
the Company to complete and equip the same and each of 
them, in running order, on or before the 1st day of May, 1891, 
by which date the Company hereby agree to complete and 
equip the said sections in conformity with this contract, 
unless prevented by the Act of God, the Queen’s enemies, 
intestine disturbances, epidemics, floods, or other causes 
beyond the control of the Company. And in case of the 
interruption or obstruction of the work of construction from 
any of the said causes, the time fixed for the completion 
of the Railway shall be extended for a corresponding period. 


®. The Company shall pay to the Government the cost, 
according to the contract, of the portion of railway, 100 
miles in length, extending from the city of Winnipeg west- 
ward, up to the time at which the work was taken out of 
the hands of the contractor and the expenses since incurred 
by the Government in the work of construction, but shall 
have the right to assume the said work at any time and 
complete the same, paying the cost of construction as afore- 
| said so far as the same shall then have been incurred by the 
_ Government. 
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6. Unless prevented by the act of God, the Queen’s 
enemies, intestine disturbances, epidemics, floods or other 
causes beyond the control of the Government, the Govern- 
ment shall cause to be completed the said Lake Superior 
section, by the dates fixed by the existing contracts for the 
construction thereof, and shall also cause to be completed 
the portion of the said Western section now under contract, 
namely, from Kamloops to Yale, within the period fixed by 
the contracts therefor, namely, by the thirteenth day of June, 
1885; and shall also cause to be completed, on or before the 
first day of May, 1891, the remaining portion of the said 
Western section, lying between Yale and Port Moody, which 
shall be constructed of equally good quality in every respect 
with the standard hereby created for the portion hereby 
contracted for. And the said Lake Superior section, and the 
portions of the said Western section now under contract, 
shall be completed as nearly as practicable according to the 
specifications and conditions of the contracts therefor, except 
in so far as the same have been modified by the Government 
prior to this contract. 


7. The Railway constructed under the terms hereof shall 
be the property of the Company: and pending the comple- 
tion of the Hastern and Central sections, the Government 
shall transfer to the Company the possession and right to 
work and run the several portions of the Canadian Pacific 
Railway already constructed or as the same shall be com- 
pleted. And upon the completion ofthe Eastern and Central 
sections, the Government shall convey to the Company, with 
a suitable number of station buildings and with water ser- 
vice (but without equipment), those portions of the Cana- 
dian Pacific Railway constructed or to be constructed by the 
Government which shall then be completed; and upon com- 
pletion of the remainder of the portion of the railway to 
be constructed by the Government, that portion shall also be 
conveyed to the Company, and the Canadian Pacific Rail- 
way shall become and be thereafter the absolute property of 
the Company. And the Company shall thereafter and for- 
ever efficiently maintain, work and run the Canadian Pacific 
Railway. 


8. Upon the reception from the Government of the pos- 
session of each of the respective portions of the Canadian 
Pacific Railway, the Company shall equip the same in con- 
formity with the standard herein established for the equip- 
ment Of the sections hereby contracted for, and shall there- 
after maintain and efficiently operate the same. 


%. In consideration of the premises, the Government agree 
to grant to the Company a subsidy in money of $25,000,000, 
and in land of 25,000,000 acres, for which subsidies the con- 
struction of the Canadian Pacific Railway shall be completed 
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and the same shall be equipped, maintained and operated, the 
said subsidies respectively to be paid and granted as the 
work of construction shall proceed, in manner and upon the 
conditions following, that is to say: 


a. The said subsidy in money is hereby divided and 
appropriated as follows, namely :— 


CENTRAI, SECTION. 


Assumed at 1,350 miles— 
ist.—900 miles, at $10,000 per mile...... $ 
¢ 


000,000 
2nd. —-dbO te Yaage ct. 0 


a) 
6,000,000 


$15,000,000 
EASTERN SECTION. 


Assumed at 650 miles, subsidy equal to $15,384.61 per 
Hayy Cl an seer Lice Sand ween pr eRd CARO pg ctropeh~ wee 10,000,000 


$25,000,000 


And the said subsidy in land is hereby divided and appro- 
priated as follows, subject to the reserve hereinafter pro- 
vided for. 


CENTRAL SECTION. 


Ist.—900 miles, at 12,500 acres per mile. 11,250,000 
2nd.--450 ‘* ‘ 16,666.66 ** of 7,500,000 
———_—— 18,750,000 


HASTERN SECTION. 


agsumed at 650 miles, subsidy equal to 9,615.35 acres 
OER MUS IW As cede ccclapessenee cobescscs ciccecusclecscvertdeedeee 6,250,000 


25,600,000 


b. Upon the construction of any portion of the railway 
hereby contracted for, not less than 20 miles in length, and 
the completion thereof so as to admit of the running of 
regular trains thereon, together with such equipment thereof 
as shall be required for the traffic thereon, the Government 
shall pay and grant to the Company the money and land 
subsidies applicable thereto, according to the division and 
appropriation thereof made as hereinbefore provided; the 
Company having the option of receiving in lieu of cash, 
terminable bonds of the Government, bearing such rate of 
interest for such period and nominal amount as may be 
arranged, and which may be equivalent according to actuarial 
calculation to the corresponding cash payment, the Goyern- 
ment allowing four per cent. interest on moneys deposited 
with them. 


ce. If at any-time the Company shall cause to be delivered 

on or near the line of the said Railway, at a place satisfactory 

to the Government, steel rails and fastenings to be used in 

the construction of the Railway, but in advance of the 
1—8 


34 


requirements for such construction, the Government, on the 
requisition of the Company, shall, upon such terms and con- 
ditions as shall be determined by the Government, advance 
thereon three-fourths of the value thereof at the place of 
delivery. And a proportion of the amount so advanced shall 
be deducted according to such terms and conditions from 
the subsidy to be thereafter paid, upon the settlement for 
each section of 20 miles of railway, which proportion shall 
correspond with the proportion of such rails and fastenings 
which have been used in the construction of such sections. 


d. Until the first day of January, 1882, the Company shall 
have the option, instead of issuing land grant bonds as here- 
inafter provided, of substituting the payment by the Govern- 
ment of the interest (or part of the interest) on bonds of 
the Company mortgaging the railway and the lands to be 
granted by the Government, running over such term of 
years as may be approved by the Governor in Council, in 
lieu of the cash subsidy hereby agreed to be granted to the 
Company or any part thereof; such payments of interest to 
be equivalent according to actuarial calculation to the cor- 
responding cash payment, the Government allowing four 
per cent. interest on moneys deposited with them; and the 
coupons representing the interest on such bonds shall be 
guaranteed by the Government to the extent of such equiva- 
lent. And the proceeds of the sale of such bonds to the 
extent of not more than $25,000,000, shall be deposited with 
the Governmeut, and the balance of such proceeds shall be 
placed elsewhere by the Company, to the satisfaction and 
under the exclusive control ofthe Government ; failing which 
last condition the bonds in excess of those sold shall remain 
in the hands of the Government. And from time to time, 
as the work proceeds, the Government shall pay over to the 
Company: firstly, out of the amount so to be placed. by the 
Company,—and, after the expenditure of that amount, out of 
the amount deposited with the Government,—sums_ of 
money bearing the same proportion to the mileage cash 
subsidy hereby agreed upon, which the net proceeds of such 
sale (if the whole of such bonds are sold upon the issue 
thereof) or, if such bonds be not all then sold, the net pro- ~ 
ceeds of the issue, calculated at the rate at which the sale of 
part of them shall haye been made, shall bear to the sum of 
$25,000,000. But if only a portion of the bond issue be 
sold, the amount earned by the Company according to the 
proportion aforesaid, shall be paid to the Company, partly 
out of the bonds in the hands of the Government, and partly 
out of the cash deposited with the Government, in similar 
proportions to the amount of such bonds sold and remaining 
unsold respectively ; and the Company shall receive the 
bonds so paid as cash at the rate at which the said partial 
sale thereof shall have been made. And the Government 
will receive and hold such sum of money towards the 
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creation of a sinking fund for the redemption of such 
bonds, and upon such terms and conditions, as shall be 
agreed upon between the Government and the Company. 


e. If the Company avail themselves of the option granted 
by clause d, the sum of $2,000 per mile for the first eight 
hundred miles of the Central section shall be deducted pro 
rata from the amount payable to the Company in respect of 
the said eight hundred miles, and shall be appropriated to 
increase the mileage cash subsidy appropriated to the re- 
mainder of the said Central section. 


¥@. In further consideration of the premises, the Govern- 
ment shall also grant to the Company the lands required for 
the road-bed of the railway, and for its stations, station 
grounds, workshops, dock ground and water frontage at the 
termini on navigable waters, buildings. yards and other 
appurtenances required for the convenient and effectual 
construction and working of the railway, in so far as such 
land shall be vested in the Government. And the Govern- 
ment shall also permit the admission free of duty, of all 
steel rails, fish plates and other fastenings, spikes, bolts 
and nuts, wire, timber and all material for bridges, to be 
used in the original construction of the railway, and of a 
telegraph line in connection therewith, and all telegraphic 
apparatus required for the first equipment of such telegraph 
line; and will convey to the Company at cost price, with in- 
terest, all rails and fastenings bought in or since the year 1879, 
and other materials for construction in the possession of or 
purchased by the Government, at a valuation ; such rails, 
fastenings and materials not being required by it for the 
construction of the said Lake Superior and Western sec- 
tions. 


EE. The grant of land hereby agreed to be made to the 
Company, shall be so made in alternate sections of 640 acres 
each, extending back 24 miles deep, on each side of the rail- 
_ way, from Winnipeg to Jasper House, in so far as such lands 
shall be vested in the Government, the Company receiving 
the sections bearing uneven numbers. But should any of 
such sections consist in a material degree of land not fairly 
fit for settlement, the Company shall not be obliged to 
receive them as part of such grant, and the deficiency 
thereby caused, and any further deficiency which may arise 
from the insufficient quantity of land along the said portion 
of railway, to complete the said 25,000,000 acres, or from the 
prevalence of lakes and water stretches in the sections granted. 
(which lakes and water stretches shall not be computed in 
the acreage of such sections), shall be made up from other 
portions in the tract known as the fertile belt, that is to say, 
the land lying between parallels 49 and 57 degrees of north 
latitude, or elsewhere at the option of the Company, by the 

1—38} 
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grant therein of similar alternate sections extending back 24 
miles deep on each side of any branch line or lines ot rail- 
way to be located by the Company, and to be shown on a 
map or plan thereof deposited with the Minister of Railways ; 
or of any common front line or lines agreed upon between 
the Government and the Company, the conditions hereinbe- 
fore stated as to lands not fairly fit for settlement to be 
applicable to such additional grants. And the Company 
may, with the consent of the Government, select in the 
North-West Territories any tract or tracts of land not taken 
up ag a means of supplying or partially supplying such 
deficiency. But such grants shall be made only from lands 
remaining vested in the Government. 


£2. The Government shall extinguish the Indian title 
affecting the lands herein appropriated, and to be hereafter 
granted in aid of the railway. : 

43. The Company shall have the right, subject to the 
approval of the Governor in Council, to lay out and locate 
the line of the railway hereby contracted for, as they may 
see fit, preserving the following terminal points, namely: 
From Callander station to the point of junction with the 
Lake Superior section; and from Selkirk to the junction 
with the western section at Kamloops by way of the Yellow 
Head Pass. 


14. The Company shall have the right, from time to time, 
to lay out, construct, equip, maintain and work branch lines 
of railway from any point or points along their main line of 
railway, to any point or points within the territory of the 
Dominion. Provided always, that before commencing any 
branch they shall first deposit a map and plan of such 
branch in the Department of Railways. And the Govern- 
ment shall grant to the Company the lands required for the 
road-bed of such branches, and for the station, station-grounds, 
buildings, workshops, yards and other appurtenances requi- 
site for the efficient construction and working of such 
Fal ee in so far as such lands are vested in the Govyern- 
ment. 


15. For 20 years from the date hereof, no line of railway 
shall be authorized by the Dominion Parliament to be con- 
structed south of the Canadian Pacific Railway, from any 
point at or near the Canadian Pacific Railway except such 
line as shall run South-West, or to the Westward of South- 
West; nor to within fifteen miles of latitude 49. And in 
the establishment of any new Province in the North-West 
Territories, provision shall be made for continuing such’ pro- 
hibition after such establishment until the expiration of the: 
said period. 
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iG. The Canadian lacific-Railway, and all stations and 
station grounds, workshops, buildings, yards and other 
property, rolling stock and appurtenances required and used 
for the construction and working thereof, and the capital 
stock of the Company, shall be forever free from taxation by 
the Dominion, or by any Province hereafter to be established, 
or by any Municipal Corporation therein ; and the lands of 
the Company, in the North-West Territories, until they are 
either sold or occupied, shall also be free from such taxation 
for 20 years after the grant thereof from the Crown. 


EY. The Company shall be authorized by their Act of 
‘incorporation to issue bonds, secured upon land granted and 
to be granted to the Company, containing provisions for the 
use of such bonds in the acquisition of lands, and such other 
conditions as the Company shall see fit, such issue to be for 
$25,000,000. And should the Company make such issue 
of land grant bonds, then they shall deposit them in the 
hands of the Government; and the Government shall retain 
and hold one-fifth of such bonds as security for the due per- 
formance of the present contract in respect of the main- 
tenance and continuous working of the railway by the Com- 
pany, as herein agreed, for ten years after the completion 
thereof, and the remaining $20,000,000 of such bonds shall 
be dealt with as hereinafter provided And as to the said 
one-fifth of the said bonds, so long as no default shall occur in 
the maintenance and working of the said Canadian Pacific 
Railway, the Government shall not present or demand pay- 
ment of the coupons of such bonds, nor require payment of 
any interest thereon. And if any of such bonds so to be 
retained by the Government shall be paid off in the manner 
to be provided for the extinction of the whole issue thereof, 
the Government shall hold the amount received in pay- 
ment thereof as security for the same purposes as the bonds 
so paid off, paying interest thereon at four per cent. per 
annum so long as default is not made by the Company 
in the performance of the conditions hereof. And atthe end 
of the said period of ten years from the completion of the 
said railway, if no default shall then have occurred in such 
maintenance and working thereof, the said bonds, or if any 
of them shall then have been paid off, the remainder of said 
bonds and the money received for those paid off, with accrued 
interest, shall be delivered back by the Government to the 
Company with all the coupons attached to such bonds. 
But, if such default should occur, the Government may there- 
after require payment of interest on the bonds so held, 
and shall not be obliged to continue to pay interest on the 
money representing bonds paid off ; and while the Govern- 
ment shall retain the right to hold the said portion of the 
said land grant bonds, other securities satisfactory to the 
Government may be substituted for them by the Company 
by agreement with the Government. 
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18. If the Company shall find it necessary or expedient 
to sell the remaining $20,000,000 of the land grant bonds 
or a larger portion thereof than in the proportion of one 
dollar for each acre of land then earned by the Company, 
they shall be allowed to do so, but the proceeds thereof, over 
and above the amount to which the Company shall be 
entitled as herein provided, shall be deposited with the Gov- 
ernment. And the Government shall pay interest upon 
such deposit half-yearly, at the rate of four per cent. per 
annum, and shall pay over the amount of such deposit to the 
Company from time to time as the work proceeds, in the 
same proportions, and at the same times and upon the same 
conditions as the land grant—that is to say: the Company 
shall be entitled to receive from the Government out of the 
proceeds of the said land grant bonds, the same number of 
dollars as the number of acres of the land subsidy which 
shall then have been earned by them. less one-fifth thereof, 
that is to say, if the bonds are sold at par, but if they are 
sold at less than par, then a deduction shall be made there- 
from corresponding to the discount at which such bonds are 
sold. And such land grant shall be conveyed to them by 
the Government, subject to the charge created as security for 
the said land grant bonds, and shall remain subject to such 
charge till relieved thereof in such manner as shall be pro- 
vided for at the time of the issue of such bonds. 


_ 19. The Company shall pay any expenses which shall be 
incurred by the Government in carrying out the provisions 
of the two last preceding clauses of this contract. 


0. If the Company should not issue such land grant 
bonds, then the Government shall retain from out of each 
grant to be made from time to time, every fifth section of 
the lands hereby agreed to be granted, such lands to be so 
retained as security for the purposes, and for the length of 
time, mentioned in section eighteen hereof. And such lands 
may be sold in such manner and at such prices as shall be 
agreed upon between the Government and the Company, 
and in that case the price thereof shall be paid to, and held 
by, the Government for the same period, and the same par- 
poses as the land itself, the Government paying four per 
cent. per annum interest thereon. And other securities satis- 
factory to the Government may be substituted for such lands 
or money by agreement with the Government. 


. The Company to be incorporated, with sufficient 


powers to enable them to carry out the foregoing contract, 


and this contract shall only be binding in the event of an 
Act of incorporation being granted to the Company in the 
form hereto appended as Schedule A. 
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22. The Railway Act of 1879, in so far as the provisions 
of the same are applicable to the undertaking referred to in 
this contract, and in so far as they are not inconsistent here- 
with or inconsistent with or contrary to the provisions of 
the Act of incorporation to be granted to the Company, shall 
apply to the Canadian Pacific Railway. 


In witness whereof the parties hereto have executed these 
presents at the City of Ottawa, this twenty-first day of 
October, 1880. ; 


(Signed) CHARLES TUPPER, 
Minister of Railways and Canals. 
a GEO. STEPHEN, 
wh DUNCAN McINTYRH, 

‘ J. 8. KENNEDY, 
k. B. ANGUS, 
. Jegdat ELL: 

Per pro. Geo. Stephen. 
. MORTON, ROSE & OCo., 
i KOHN, REINACH & Co., 

By P. Du P. Grenfell. 


Signed in presence of F. BRAUN, and 
Seal of the Department hereto 
affixed by Sir CHARLES TUPPER, 
in presence of 


(Signed) F. BRAUN. 


And whereas the Schedule A to the said contract, is set 
out in an Act of our Parliament of Canada, passed on the 
FIFTEENTH day of FEBRUARY, in the year of Our Lord 
one thousand eight hundred and eighty-one, and in the 
forty-fourth year of our reign, intituled: “ An Act respect- 
ing the Canadian Pacific Railway ;” and whereas by the said 
Act after reciting as follows, viz: 

“Whereas by the terms and conditions of the admission of 
“ British Columbia into Union with the Dominion of Canada, 
“the Government of the Dominion has assumed the obliga- 
“tion of causing a Railway to be constructed, connecting 
“the sea-board of British Columbia with the Railway system 
“of Canada; 

“ And whereas the Parliament cf Canada has repeatedly 
«“ declared a preference for the construction and operation of 
“such railway by means of an incorporated Company aided 
“by grants of money and land, rather than by the Govern- 
“ment, and certain Statutes have been passed to enable 
“that course to be followed, but the enactments therein con- 
“tained have not been effectual for that purpose ; 
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‘“ And whereas certain sections of the said Railway have 
“been constructed by the Government and others are in 
“course of construction, but the greater portion of the main 
“line thereof has not yet been commenced or placed under 
“contract, and it is necessary for the development of the 
“North-West Territory, and for the preservation of the good 
“faith of the Government in the performance of its obliga- 
“tions, that immediate steps should be taken to complete and 
“operate the whole of the said Railway ; 

“And whereas, in conformity with the expressed desire of 
‘Parliament, acontract has been entered into for the construc- 
“tion of the said portion of the main line of the said Rail- 
“way, and for the permanent working of the whole line 
“thereof, which contract with the schedule annexed has been 
“laid before Parliament for its approval and a copy thereof 
“is appended hereto, and it is expedient to approve and 
“ratify the said contract, and to make provision for the 
“ carrying out of the same;” the said contract and agreement 
with the said Schedule A thereto was approved and ratified, 
and WE were authorized to perform and carry out the con-: 
ditions thereof according to their purport; and for the 
purpose of incorporating the persons mentioned in the said 
contract, and those who shall be associated with them in the 
undertaking, and of grantiug to them the powers necessary 
to enable them to carry out the said contract according to 
the terms thereof, it was enacted that our Governor-General 
of Canada might giant to them, in conformity with the said 
contract under the corporate name of the Canadian Pacific 
Railway Company, a charter conferring upon them the 
franchises, privileges and powers embodied in the said 
schedule to the said contract ; and that such charter being’ 
published in the Canada Gazette with any Order or Orders 
in Council relating to it, should have force and effect as if it 
were an Act of our Parliament of Canada, and should be and 
be held to be an Act of incorporation within the meaning of 
the said contract : 

And whereas the said persons have prayed for a charter 
for the purposeaforesaid; 

I. Now Know YE, that, by and with the advice of our 
Privy Council for Canada, and under the authority of the 
hereinbefore in part recited Act, and of any other power and 
authority whatsoever in Us vested in this behalf, WE Do, 
by these our Letters Patent, grant, order, declare and provide 
that the said George Stephen, Duncan McIntyre, John S. 
Kennedy, Richard B. Angus, James J. Hill) the firm of 
Morton, Rose & Company, and the firm of Kohn, Reinach 
& Company ; with all such other persons and corporations as 
shall become shareholders in the Company hereby incor- 
porated, shall be and they are hereby constituted a body 


corporate and politic, by the name of the « Canadian Pacific 
Railway Company.” 
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2, The capital stock of the Company shall be twenty- 
five million dollars divided into shares of one hundred 
dollars each, which shares shall be transferable in such man- 
ner and upon such conditions as shall be provided by the 
by-laws of the Company ; and such shares, or any part thereof, 
may be granted and issued as paid-up shares for value bond 
fide received by the Company, either in money at par or at 
such price and upon such conditions as the Board of 
Directors may fix; or as part of the consideration of any 
contract made by the Company. 


. As soon as five million dollars of the stock of the Com 
pany have been subscribed, and thirty per centum thereof 
paid up, and upon the deposit with our Minister of Finance 
of Canada of one million dollars in money or in securities 
approved by our Governor General in Council, for the pur- 
pose and upon the conditions in the said contract pro- 
vided, the said contract shall become and be transferred to 
the Company, without the execution of any deed or instru- 
ment in that behalf; and the Company shall, thereupon, 
become and be vested with all the rights of the contractors 
named in the said contract, and shall be subject to, and liable 
for, all their duties and obligations, to the same extent and 
in thesame manner as if the said contract had been executed 
by the said Company instead of by the said contractors; and 
thereupon the said contractors, as individuals, shall cease to 
have any right or interest in the said contract, and shall not 
be subject to any liability or responsibility under the terms 
thereof otherwise than as members of the corporation hereby 
created. And upon the performance of the said conditions 
respecting the subscription of stock, the partial payment 
thereof, and the deposit of one million dollars to the satisfac- 
tion of our Governor General in Council, the publication by 
our Secretary of State of Canada in the Canada Gazette, of a 
notice that the transfer of the contract to the Company has been 
effected and completed shall be conclusive proof of the fact. 
_ And the Company shall cause to be paid up, on or before the 
first day of May next, a further instalment of twenty per 
centum upon the said first subscription of five million dollars, 
of which call thirty days’ notice by circular mailed to each 
shareholder shall be sufficient. And the Company shall call 
in,and cause to be paid up, on or before the 81st day of 
December, 1882, the remainder of the said first subscription 
of five million dollars. 


4. All the franchises and powers necessary or useful to 
the Company to enable them to carry out, perform, enforce, 
use, and avail themselves of, every condition, stipulation, 
obligation, duty, right, remedy, privilege, and advantage 
agreed upon, contained or described in the said contract, are 
hereby conferred upon the Company. And the enactment 
of special provisions hereinafter contained shall. not be held 


~~ 


42 


to impair or derogate from the generality of the franchises 
and powers so hereby conferred upon them. 


i DIRECTORS. 


5. The said George Stephen, Duncan McIntyre, John §. 
Kennedy, Richard. B. Angus, James J. Hill, Henry Stafford 
Northcote, of London, aforesaid, Esquires, Pascoe du P. 
Grenfell, of London, aforesaid, Merchant, Charles Day Rose, 
of London, aforesaid, Merchant, and Baron J. de Reinach, of 
Paris, aforesaid, Banker, are hereby constituted the first 
Directors of the Company, with power to add to their num- 
ber, but so that the Directors shall not in all exceed fifteen 
in number ; and the majority of the Directors, of whom the 
President shall be one, shall be British subjects. And the 
Board of Directors so constituted shall have all the powers 
hereby conferred upon the*Directors of the Company, and 
they shall hold office until the first annual meeting of the 
shareholders of the Company. 


6. Hach of the Directors of the Company, hereby appointed 
or hereafter appointed or elected, shall hold at least two 
hundred and fifty shares of the stock of the Company. But 
the number of Directors to be hereafter elected by the share- 
holders shall be such, not exceeding fifteen, as shall be fixed 
by by-law, and subject to the same conditions as the Directors 
appointed by, or under the authority of, the last preceding 
section ; the number thereof may be hereafter altered from 


time to time in like manner. The votes for their election 
shall be by ballot. 


7. A majority of the Directors shall form a quorum of the 
Board ; and until otherwise provided by by-law, Directors 
may vote and act by proxy, such proxy to be held by a 
Director only; but no Director shall hold more than two 
proxies, and no meeting of Directors shall be competent to 
transact business unless at least three Directors are present 
thereat in person, the .remaining number of Directors 
required to form a quorum being represented by proxies. 


8 The Board of Directors may appoint from out of their 
number an Executive Committee, composed of at least three 
Directors, for the transaction of the ordinary business of the 
Company, with such powers and duties as shall be fixed by 


the by-laws; and the President shall be ex-officio a member 
of such committee. 


9. The chief place of business of the Company shall be at 
the City of Montreal, but the Company may, from time to 
time, by by-law, appoint and fix other places within or 
beyond the limits of Canada, at which the business of the 
Company may be transacted, and at which the Directors, or 
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shareholders may meet, when called as shall be determined 
by the by-laws. And the Company shall appoint and fix by 
by-law, at least one place in each Province or Territory 
through which the Railway shall pass, where service of 
process may be made upon the Company, in respect of any 
cause of action arising within such Province or Territory, 
and may afterwards from time to time, change such place 
by by-law. And a copy of any by-law fixing or changing 
any such place, duly authenticated as herein provided, shall 
be deposited by the Company in the office, at the seat of Goy- 
ernment of the Province or Territory to which such by-law 
shall apply, of the Clerk or Prothonotary of the highest, or 
one of the highest, courts of civil jurisdiction of such 
Province or Territory. And if any cause of action shall arise 
against the Company within any Province or Territory, and 
any writ or process be issued against the Company thereon 
out of any court in such Province or Territory, service of 
such process may be validly made upon the Company at the 
place within such Province or Territory so appointed and 
fixed; but if the Company fail to appoint and fix such place, 
or to deposit, as hereinbefore provided, the by-law made in 
that behalf, any such process may be validly served upon 
the Company, at any of the stations of the said Railway 
within such Province or Territory. 


SHAREHOLDERS. 


40, The first annual meeting of the shareholders of the 
Company, for the appointment of Directors, shall be held on 
the second Wednesday in May, 1882, at the principal office 
of the Company, in Montreal: and the annual general 
meeting of shareholders, for the election of Directors and the 
transaction of business generally, shall be held on the same 
day in each year thereafter at the same place unless other- 
Wise provided by the by-laws. And notice of each of such 
meetings shall be given by the publication thereof in the 
Canada Gazette for four weeks, and by such further means 
as shall from time to time be directed by the by-laws. 


11, Special general meetings of the shareholders may be 
convened in such manner as shall be provided by the by- 
laws. And except as hereinafter provided, notice of such 
meetings shall be given in the same manner as notices of 
annual general meetings, the purpose for which such meeting 
is called being mentioned in the notices thereof; and, except 
as hereinafter provided, all such meetings shall be held at 
the chief place of business of the Company. 


12. If at any time before the first annual meeting of the 
shareholders of the Company, it should become expedient 
that a meeting of the Directors of the Company, or a special 
general meeting of the shareholders of the Company, should 
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be held, before such meeting can conveniently be called, and 
notice thereof given in the manner provided by this Act, or 
by the by-laws, or before by-laws in that behalf have been 
passed, and at a place other than at the chief place of business 
of the Company in Montreal before the enactment of a by- 
law authorizing the holding of such meeting elsewhere ; it 
shall be lawful for the President or for any three of the Direc- 
tors of the Company to call special meetings either of 
directors or of shareholders, or of both, to be held at the City 
of London in England, at times and places respectively, to 
be stated in the notices to be given of such ‘meetings 
respectively. And notices of such meetings may be validly 
given by a circular mailed to the ordinary address of each 
director or shareholder asthe case may be, in time to enable 
him to attend such meeting, stating in general terms the 
purpose of the intended meeting. And in the case of a 
meeting of shareholders, the proceedings of such meeting. 
shall be held to be valid and sufficient, and to be binding on 
thé Company in all respects, if every shareholder of the Com- 
pany be present thereat in person or by proxy, notwithstand- 
ing that notice of such meeting shall not have been given 
in the manner required by this Act. 


i3. No shareholder holding shares upon which any call 
is overdue and unpaid shall vote at any meeting of share- 
holders. And unless otherwise provided by the by-laws, 
the person holding the proxy of a shareholder shall be him- 
self a shareholder. 


14. No call upon unpaid shares shall be made for more 
than twenty per centum upon the amount thereof. 


RAILWAY AND TELEGRAPH LINES. 


4%. The Company may lay out, construct, acquire, equip, 
maintain and work a continuous line of railway, of the gauge 
of four feet eight and one-half inches; which railway shall 
extend from the terminus of the Canada Central Railway 
near Lake Nipissing, known as Callander Station, to Port 
Moody in the Province of British Columbia; and also, a 
branch line of railway from some point on the main line of 
railway to Fort William on Thunder Bay; and also the exist- 
ing branch line of railway from Selkirk, in the Province of 
Manitoba, to Pembina, in the said Province; and also other 
branches to be located by the Company from time to time 
as provided by the said contract ; the said branches to be of 
the gauge aforesaid; and the said main line of railway, and 
the said branch lines of railway, shall be commenced and 
completed as provided by the said contract; and together 
with such other branch lines as shall be hereafter constructed 
by the said Company, and any extension of the said main 
line of railway that shall hereafter be constructed or acquired 
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by the Company, shall constitute the line of railway here- 
inafter called Tue CANADIAN Paciric RAILWAY. 


46. The Company may construct, maintain and work a 
continuous telegraph line and telephone lines throughout 
and along the whole line of the Canadian Pacific Railway, 
or any part thereof, and may also construct or acquire by 
purchase, lease or otherwise, any other line or lines of tele- 
graph connecting with the line so to be constructed along 
the line of the said Railway, and may undertake the trans- 
mission of messages for the public by any such line or lines 
of telegraph or telephone, and collect tolls for so doing; or 
may lease such line or lines of telegraph or telephone, or any 
portion thereof; and, if they think proper to undertake the 
transmission of messages for hire, they shall be subject to the 
provisions of the fourteenth, fifteenth and sixteenth sections 
of chapter sixty-seven of the Consolidated Statutes of Canada. 
And they may use any improvement that may hereafter be 
invented (subject to the rights of patentees) for telegraphing 
or telephoning, and any other means of communication that 
may be deemed expedient by the Company at any time 
hereafter. 

POWERS. 


17. “The Consolidated Railway Act, 1879,” in so far as 
the provisions of the same are applicable to the undertaking 
authorized by this charter, and in so far as they are not 
inconsistent with or contrary to tne provisions hereof, and 
save and except as hereinafter provided, is hereby incorpo- 
rated herewith. 


$8. As respects the said Railway, the seventh section of 
“The Consolidated Railway Act, 1879,” relating to POWERS, 
and the eighth section thereof relating to PLANS AND SUR- 
vEys, shall be subject to the following provisions :— 


a. The Company shall have the right to take, use and hold 
the beach and land below high water mark, in any stream, 
lake, navigable water, gulf or sea, in so far as the same 
shall be vested in Us and shall not be required by 
Us, to such extent as shall be required by the Company 
for its railway and other works, and as shall be exhibited 
by a map or plan thereof deposited in the office of the 
Minister of Railways. But the provisions of this sub-section 
shall not apply to any beach or land lying East of Lake 
Nipissing except with the approval of our Governor General 
in Council. 


b. It shall be sufficient that the map or plan and book of 
reference for any portion of the line of the railway not 
being within any district or county for which there is a Clerk, 
of the Peace, be deposited in the office of our Minister of 
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Railways and Canals of Canada, and any omission, mis-state- 
ment or erroneous description of any lands therein may be 
corrected by the Company, with the consent of the Minister 
and certified by him; and the Company may then make the 
Railway in accordance with such certified correction. 


c. The eleventh sub-section of the said eighth section of 
the Railway Act shall not apply to any portion of the rail- 
Way passing over ungranted lands of Us, or lands 
not within any surveyed township in any Province ; and 
in such places, deviations not exceeding five miles from the 
line shown on the map or plan as aforesaid, deposited by the 
Company, shall be allowed, without any formal correction 
or certificate ; and any further deviation that may be found 
expedient may be authorized by order of our Governor Gen- 
eral in Council, and the Company may then make their rail- 
way in accordance with such authorized deviation. 


d. The map or plan and book of reference of any part of 
the main line of the Canadian Pacific Railway made and 
deposited in accordance with this section, after approval by 
our Governor General in Council, and of any branch of such 
railway hereafter to be located by the said Company in respect 
of which the approval of our Governor General in Council 
shall not be necessary, shall avail as if made and deposited as 
required by the said “ Consolidated Railway Act, 1879,” for all 
the purposes of the said Act, and of this Act ; and any copy of, 
or extract therefrom, certified by our said Minister or his 
deputy, shall be received as evidence in any court of law in 
Canada. 


e. It shall be sufficient that a map or profile of any part 
of the completed Railway which shall not lie within any 
county or district, having a registry office, be filed in the 
office of our Minister of Railways and Canals of Canada. 


#9. It shall be lawful for the Company to take from any 
public lands adjacent to or near the line of the said railway, 
all stone, timber, gravel and other materials which may be 
necessary or useful for the construction of the railway ; and 
also to lay out and appropriate to the use of the Company, a 
greater extent of lands, whether public or private, for stations, 
depots, workshops, buildings, side-tracks, wharves, harbors 
and road-way, and for establishing screens against show, 
than the breadth and the quantity mentioned in “ The 
Consolidated Railway Act, 1879,” such greater extent taken, 
in any case, being allowed by our Governor General in 
Council, and shown on the maps or plans deposited with our 
Minister of Railways and Canals of Canada. 


20. The limit to the reduction of tolls by our Parliament 
of Canada provided for by the eleventh sub-section of the 
17th section of “The Consolidated Railway Act, 1879,” 
respecting TOLLS, is hereby extended, so that such reduction 
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may be to such an extent that such tolls when reduced shall 
not produce less than ten per cent. per annum profit on the 
capital actually expended in the construction of the Railway, 
as such capital may be defined by an Act of our Par- 
liament to be passed during the present session, instead 
of not less than fifteen per cent. per annum profit, as 
provided by the said sub-section; and so also that such 
reduction shall not be made unless the net income of the 
Company, ascertained as described in said sub-section, 
shall have exceeded ten per cent. per annum instead of 
fifteen percent. per annum as provided by the said sub-section. 
And the exercise by our Governor General in Council of 
the power of reducing the tolls of the Company as provided 
by the tenth sub-section of said section seventeen is hereby 
limited to the same extent with relation to the profit of the 
Company, and to its net revenue, as that to which the power 
of Parliament to reduce tolls is hmited by said sub-section 
eleven as hereby amended. 


21. The first and second sub-sections of section 22, of “ The 
Consolidated Railway Act, 1879,” shall not apply to the 
Canadian [Pacific Railway Company; the transfer of 
shares in the undertaking shall be made} only upon 
the books of the Company in person or by attorney, and 
shall not be valid unless so made, and the form and 
mode of transfer shall be such as shall be from time 
to time regulated by the by-laws of the Company. And the 
funds of the Company shall not be used in any advance upon 
the security of any of the shares or stock of the Company. 


‘2. The third and fourth sub-sections of said section 22 
of “ The Consolidated Railway Act, 1879,” shall be subject to 
‘the following provisions, namely, that if before the comple- 
tion of the Railway and works under the said contract, any 
transfer should purport to be made of any stock or share in 
the Company, or any transmission of any share should be 
effected under the provisions of said sub-section four, toa 
person not already ashareholder in the Company, and if in 
the opinion of the Board it should not be expedient that 
the person (not being already a shareholder) to whom such 
transfer or transmission shall be made or effected should be 
accepted as a shareholder, the Directors may, by resolution, 
veto such transfer or transmission ; and thereafter, and until 
after the completion of the said Railway and works under the 
said contract, such person shall not be, or be recognized as 
a shareholder in the Company ; and the original shareholder, 
or his estate, as the case may be, shall remain subject to all 
the obligations of a shareholder in the Company with all 
the rights conferred upon a shareholder under this Charter. 
But any firm holding paid-up shares in the Company 
may transfer the whole or any of such shares to any partner 
in such firm having already an interest as such partner In 
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such shares, without being subject to such veto. And in 
the event of such veto being exercised, a note shall be taken 
of the transfer or transmission so vetoed in order that it may 
be recgrded in the books of the Company after the comple- 
tion of the Railway and works as aforesaid; but until such 
completion, the transfer or transmission so vetoed shall not 
confer any rights, nor have any effect of any nature or kind 
whatever as respects the Company. 


23. Sub-section sixteen of section nineteen, relating to 
PRESIDENT AND DIRECTORS, THEIR ELECTION AND DUTIES; 
sub-section two of section twenty-four, relating to By-Laws, 
Notices, &c., sub-sections five and six of section twenty- 
eight, relating to GENERAL PROVISIONS. and section ninety- 
seven, relating to Ratnway Funp, of “ The Consolidated 
Railway Act, 1879,” shall‘ not, nor shall any of them apply 
to the Canadian Pacific Railway or to the Company hereby 
incorporated. 


24. The said Company shall afford all reasonable facili- 
tiesto the Ontario Pacific Junction Railway Company, when 
their Railway shall be completed to a point of junction with 
the Canadian Pacific Railway; and to the Canada Central 
Railway Company, for the receiving, forwarding and deliver- 
ing of traffic upon and from the railways of the said Com- 
panies, respectively, and for the return of carriages, trucks 
and other vehicles ; and no one of the said Companies shall 
give or continue any preference or advantage to, or in 
favor of either of the others, or of any particular descrip- 
tion of traffic, in any respect whatsoever; nor shall any one 
of the said Companies subject any other thereof, or any par- 
ticular description of traffic, to any prejudice or disadvantage 
in any respect whatsoever; and any one of the said Com- * 
panies which shall have any terminus or station near any 
terminus or station of either of the others, shall afford all 
reasonable facilities for receiving and forwarding all the 
traffic arriving by either of the others, without any unreason- 
able delay, and without any preference or advantage, or pre- 
judice or disadvantage, and so that no obstruction may be 
offered in the using of such Railway as a continuous line of 
communication, and so that all reasonable accommodation 
may at all times, by the means aforesaid, be mutually 
afforded by and to the said several Railway Companies ; 
and the said Canadian Pacific Railway Company shall 
recelye and carry all freight and passenger traffic shipped 
to or from any point on the railway of either of the said 
above named Railway Companies passing over the Cana- 
dian Pacific Railway or any part thereof, at the same mileage 
rate and subject to the same charges for similar services, 
without granting or allowing any preference or advantage to 
the traffic coming from or going upon one of such railways 
over such traffic coming from or going upon the other of — 
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them, reserving, however, to the said Canadian Pacific Rail- 
way Company the right of making special rates for pur- 
chasers of land, or for emigrants or intending emigrants, 
which special rates shall not govern or aftect the rates of 
passenger traffic, as bet ween the said Company and the said 
two above named Companies or either of them. And any 
agreement made between any two of the said Companies, 
contrary to the foregoing provisions, shall be unlawful, null 
and void. 


2%. The Company, under the authority of a special general 
meeting of the shareholders thereof, and as an extension of 
the Railway hereby authorized to be constructed, may pur- 
chase or acquire by lease or otherwise and hold and operate, 
the Canada Central Railway, or may amalgamate therewith, 
and may purchase or acquire by lease or otherwise and hold 
and operate a line or lines of railway from the City of Ottawa 
to any point at navigable water on the Atlantic seaboard or 
to any intermediate point, or may acquire running powers 
over any railway now constructed between Ottawa and any 
such point or intermediate point. And the Company may 
purchase or acquire any such railway subject to such existing 
mortgages, charges or liens thereon as shall be agreed upon, 
and shall possess with regard to any lines of railway so 
purchased, or acquired, and becoming the property of the 
Company, the same powers as to the issue of bonds thereon, 
or on any of them, to an amount not exceeding twenty 
thousand dollars per mile; and as to the security for such 
bonds, as are conferred upon the Company by the twenty- 
eighth section hereof, in respect of bonds to be issued upon 
the Canadian Pacific Railway. But such issue of bonds 
shall not affect the right of any holder of mortgages or other 
charges already existing upon any line of railway so pur- 
chased or acquired ; and the amount of bonds hereby author- 
ized to be issued upon such line of railway shall be dimin- 
ished by the amount of such existing mortgages or charges 
thereon. 


26. The Company shall have power and authority to erect 
and maintain docks, dockyards, wharves, slips and piers 
at any point on or in connection with the said Canadian 
Pacific Railway, and at all the termini thereof on navigable 
water, for the convenience and accommodation of vessels 
and elevators; and also to acquire, and work elevators, 
and to acquire, own, hold, charter, work and run, steam and 
other vessels for cargo and passengers upon any navigable 
water, which the Canadian Pacific Railway may reach or 
connect with. 


BY-LAWS. 


27. The by-laws of the Company may provide for the 
remuneration of the President and Directors of the Company, 
1—4 
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and of any executive committee of such Directors ; and for the 
transfer of stock and shares; the registration and inscription 
of stock, shares, and bonds, and the transfer of registered 
bonds* and the payment of dividends and interest at any 
place or places within or beyond the limits of Canada; and 
for all other matters required by the said contract or by this 
Act to be regulated by by-laws; but the by-laws of the 
Company made, as provided by law, shall in no case have 
any force or effect after the next general meeting of share- 
holders, which shall be held after the passage of such by- 
laws, unless they are approved by such meeting. 


BONDS. 


28. The Company, under the authority of a special general 
meeting of the shareholders called for the purpose, may issue 
mortgage bonds to the extent of ten thousand dollars per 
mile of the Canadian Pacific Railway for the purposes of the 
undertaking authorized by the present Charter; which issue 
shall constitute a first mortgage and privilege upon the said 
Railway, constructed or acquired, and to be thereafter con- 
structed or acquired, and upon its property, real and personal, 
acquired and to be thereafter acquired, including rolling stock 
and plant, and upon its tolls and revenues (alter deduction 
from such tolls and revenues of working expenses), and 
upon the franchises of the Company; the whole as shall be 
declared and described as so mortgaged in any deed. of mort- 
gage as hereinafter provided. Provided always, however, 
that if the Company shall have issued, or shall intend to 
issue, land grant bonds under the provisions of the thirtieth 
section hereof, the lands granted and to be granted by Us 
to the Company may be excluded from the operation 
of such mortgage and privilege; and provided also that 
such mortgage and privilege shall not attach upon any 
property which the Company are hereby, or by the said 
contract, authorized to acquire or receive from Us until 
the same shall have been conveyed by Us to the Com- 
pany. attach upon such property, if so declared in such 
deed; but shall as soon as the same shall be conveyed 
to the Company. And such mortgage and privilege 
may be evidenced by a deed or deeds of mortgage exe- 
cuted by the Company, with the authority of its share- 
holders expressed by a resolution passed at such special 
general meeting; and any such deed may contain such 
description of the property mortgaged by such deed, and 
such conditions respecting the payment of the bonds secured 
thereby and of the interest thereon, and the remedies which 
shall be enjoyed by the holders of such bonds or by any 
trustee or trustees for them in default of such payment, 
and the enforcement of such remedies ; and may provide for 
such forfeitures and penalties, in default of such payment, 
as may be approved by such meeting; and may also contain, 
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possessed by the shareholders of the Company, and by the 
holders of preferred stock therein, or by either of them, shall 
cease and determine, and shall thereafter appertain to the 
bondholders, or to them and to the holders of the whole or of 
any part of the preferred stock of the Company as shall be 
declared by such deed; and such deed may also provide for 
the conditional or absolute cancellation after such sale of any 
or all of the shares go deprived of voting power; or of any 
or all of the preferred stock of the Company, or both; and 
may also, either directly by its terms, or indirectly by refer- 
ence to the by-laws of the Company, provide for the mode of 
enforcing and exorcisin g the powers and authority to be 
conferred and defined by such deed, under the provisions 
hereof. And such deed, and the provisions thereof made 
under the authority hereof, and such other provisions thereof 
as shall purport (with like approval) to grant such further 
and other powers and privileges to such trustee or trustees 
and to such bondholders, as are not contrary to law or to the 
provisions of this Charter, shall be valid and binding. But if 
any change in the ownership or possession of the said Rail- 
way and property shall at any time take place under the 
provisions hereof, or of any such deed, or in any other man- 
ner, the said Railway and property shall continue to be held 
and operated under the provisions hereof, and of “ The Con- 
solidated Railway Act, 1879,” as hereby modified. And if the 
Company does not avail itself of the power of issuing bonds 
secured upon the land grant alone as hereinafter provided, 
the issue of bonds hereby authorized may be increased to 
any amount not exceeding twenty thousand dollars per mile 
of the said Canadian Pacific Railway. 


~9. If any bond issue be made by the Company under the 
last preceding section before the said railway is completed 
according to the said Contract, a proportion of the proceeds 
of such bonds, or a proportion of such bonds if they be not 
sold, corresponding to the proportion of the work contracted 
for then remaining incomplete, shall be received _by 
Us, and shall be held, dealt with, and, from time 
to time, paid over by Us to the Company upon the same 
conditions, in the same manner and according to the 
Same proportions as the proceeds of the bonds, the issue 
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of which is contemplated by sub-section d, of Clause 9 of 
the said Contract, and by the thirty-first section hereof. 


mortgage bonds to the 


$30. The Company may also issue 
upon the lands granted 


extent of twenty-five million dollars 
in aid of the said railway and of the undertaking authorized 


| 
| 
by this Charter ; such issue to be made only upon similar au- | 
thority to that required by this Charter for the issue of bonds 
upon the railway ; and when so made such bonds shall con- | 
stitute a first mortgage upon such lands, and shall attach upon | 
them when they shall be granted, if they are not actually 
granted at the time of the issue of such bonds. And such 
mortgage may be evidenced by a deed or deeds of mortgage — 
to be executed under like authority to the deed securing the 
issue of bonds on therailway ; and such deed or deeds under 
like authority may contain similar conditions and may con- 
fer upon the trustee or trustees named thereunder and upon 
the holders of the bonds secured thereby, remedies, authority, 
power and privileges, and may provide for forfeitures and 
penalties, similar to those which may be inserted and pro- 
vided for under the provisions of this Charter in any deed 
securing the issue of bonds on the railway, together with 
such other provisions and conditions, not inconsistent with 
Jaw or with this Charter as shall be so authorized. And such 
bonds may be styled Land Grant Bonds, and they and the 
proceeds thereof shall be dealt with in the manner provided 
in the said Contract. | 


$1. The Company may in the place and stead of the said — 
land grant bonds, issue bonds under the twenty-eighth 
section hereof, to such amount as they shall agree with Us 
to issue, with the interest guaranteed by Us as provided 
for in the said contract; such bonds to constitute a 
mortgage upon the property of the Company and its 
franchises acquired and to be thereafter acquired—including 
the main line of the Canadian Pacific Railway, and the 
branches thereof hereinbefore described, with the plant and 
rolling stock thereof acquired and to be thereafter acquired, 
but exclusive of such other branches thereof and of such 
personal property as shall be excluded by the deed of mort- 
gage to be executed as security for such issue. And the 
provisions of the said twenty-eighth section shall apply to 
such issue of bonds, and to the security which may be given 
for the payment thereof, and they and the proceeds thereo i 
shall be dealt with as hereby and by the said contract 
provided. 


$32. It shall not be necessary to aflixthe seal of the Com 
pany to any mortgage bond issued under the authority © 
this Act ; and every such bond issued without such sea 
shall have the same force and effect, and be held, treated 
and dealt with by all courts of law and of equity as if ii 
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- were sealed with the seal of the Company. And if it is pro- 
vided by the mortgage deed executed to secure the issue of 
any bonds, that any of the signatures to such bonds or 
to the coupons thereto appended may be engraved, stamped. 
or lithographed thereon, such engraved, stamped or litho- 
graphed signatures shall be valid and binding on the 
Company. 


3. The phrase “working expenses’ shall mean and 
include all expenses of maintenance of the railway, and of 
the stations, buildings, works and conveniencies belonging 
thereto, and of the rolling and other stock and moveable 
plant used in the working thereof, and also all such tolls, 
rents or annual sums as may be paid in respect of the hire 
of engines, carriages or wagons let to the Company ; also, 
all rent, charges or interest on the purchase money of lands 
belonging to the Company, purchased but not paid for, or 
not fully paid for ; and also all expenses of and incidental 
to, working the railway and the traflic thereon, including 
stores and consumable articles; also rates, taxes, insurance 
and compensation for accidents or losses ; also, all salaries 
and wages of persons employed in and about the working 
of the railway and traffic, and all office and management 
expenses, including Directors’ fees, agency, legal and other 
like expenses. 


34. The bonds authorized by this Charter to be issued upon 
the railway or upon the lands to be granted to the Company, 
or both, may be so issued in whole or in part in the 
denomination of dollars, pounds sterling, or francs, or in any 
or all of them, and the coupons may be for payment in 
denominations similar to those of the bond to which they 
are attached. And the whole or any of such bonds, may be 
pledged, negotiated or sold upon such conditions and at such 
price as the Board of Directors shall from time to time deter- 
mine. And provision may be made by the by-laws of the 
Company, that after the issue of any bond, the same may be 
surrendered to the Company by the holder thereof, and the 
Company may, in exchange therefor, issue to such holder 
inscribed stock of the Company, which inscribed stock may 
be registered or inscribed at the chief place of business of 
the Company or elsewhere, in such manner, with such 
rights, liens, privileges and preferences, at such place, and 
- upon such conditions as shall be provided by the by-laws 
of the Company. 


35. It shall not be necessary, in order to preserve the 
priority, lien, charge, mortgage or privilege, purporting to 
appertain to or be created by any bond issued or mortgage 
deed executed under the provisions of this Charter, that such 
bond or deed should be enregistered in any manner, Of 1h 
any place whatever. But every such mortgage deed shall 
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be deposited in the office of Our Secretary of State of Canada : 
of which deposit notice shall be given in the Canada Gazette. 
And in like manner any agreement entered into by the Com- 
pany, under section thirty-six of this Charter, shall also be de- 
posited in the said office. And a copy of any such mortgage 
deed, onagreement, certified to bea true copy by Our said Se- 
cretary of State or his Under Secretary or Deputy, shall be 
received as primd facie evidence of the original in all courts 
of justice, without proof of the signatures or seal upon such 
original. 


36. If, at any time, any agreement be made by the Com 
pany with any persons intending to become bondholders of 
the Company, or be contained in any mortgage deed executed 
under the authority of this Charter, restricting the issue of 
bonds by the Company, under the powers conferred by this 
Charter, or defining or limiting the mode of exercising such 
powers, the Company, after the deposit thereof with Our 
said Secretary of State as hereinbefore provided, shall not 
act upon such powers otherwise than as defined, restricted 
and limited by such agreement. And no bond thereafter 
issued by the Company, and no order, resolution or pro- 
ceeding thereafter made, passed or had by the Company, or 
by the Board of Directors, contrary to the terms of such 
agreement, shall be valid or effectual. 


#7. The Company may, from time to time, issue guaranteed 
or preferred stock, at such price, to such amount, not exceed- 
ing ten thousand dollars per mile, and upon such conditions 
as to the preferences and privileges appertaining thereto, or 
to different issues of classes thereof, and otherwise, as shall 
be authorized by the majority in value of the shareholders 
present in person or represented by proxy at any annual 
meeting or at any special general meeting thereof called for 
the purpose, notice of the intention to propose such issue 
at such meeting being given in the notice calling such meet- 
ing. But the guarantee or preference accorded to such stock 
shall not interfere with the lien, mortgage and privilege 
attaching to bonds issued under the authority of this Act. 
And the holders of such preferred stock shall haye such 
power of voting at meetings of shareholders, as shall be con- 
ferred upon them by the by-laws of the Company. 


EXECUTION OF AGREEMENTS. 


38. Every contract, agreement, engagement,scrip certificate 
or bargain made, and every bill of exchange drawn, accepted 
or endorsed, and every promissory note and cheque made, 
drawn or endorsed on behalf of the Company, by any agent, 
officer or servant of the Company, in general accordance with 
his powers as such under the by-laws of the Company, shall 
be binding upon the Company ; and in no case shall it be 
necessary to have the seal of the Company affixed to any 
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such bill, note, cheque, contract, agreement, engagement, 
bargain, or scrip certificate, or to prove that the same was 
made, drawn, accepted or endorsed, as the case may be, in 
pursuance of any by-law or special vote or order; nor 
shall the party so acting as agent, oflicer or servant of the 
Company be subjected individually to any liability, what- 
soever, to any third party therefor ; Provided always, that 
nothing in this Charter shall be construed to authorize the 
Company to issue any note payable to the bearer thereof, or 
any promissory note intended to be circulated as money, 
or as the note of a bank, or to engage in the business of 
banking or insurance. 


2a 


GENERAL PROVISIONS. 


89.. The Company shall, from time to time, furnish such 
reports of the progress of the work, with such details and 
plans of the work, as Our Governor General in Council may 
require. 


40 As respects places not within any Province, any notice 
required by “The Consolidated Ratlway Act, 1879,” to be 
given in the “Official Gazette” of a Province, may be given 
in the Canada Gazette. 


43%. Deeds and conveyances of lands to the Company fo 
the purposes of this Charter (not being letters patent from 
Us), may, in so far as circumstances will admit, be in 
the form following, that is to say :— 


“Know all men by these presents, that I, A. Basin 
consideration of paid to me by the Canadian Pacific 
Railway Company, the receipt whereof is hereby acknow- 
ledged, grant, bargain, sell and convey unto the said the 
Canadian Pacific Railway Company, their successors and 
assigns, all that tract or parcel of land (describe the land) to 
have and to hold the said land and premises unto the said 
Company, their successors and assigns for ever. 


“Witness my hand and seal, this day of 
one thousand eight hundred and 


‘« Signed, sealed and delivered i te [LS] 
in presence of 

Ce T) 

Bie Hs) 
or in any other form to the like effect. And every deed 
made in accordance herewith shall be held and construed 
to impose upon the vendor executing the same the obliga- 
tion of guaranteeing the Company and its assigns against 
all dower and claim for dower and against all hypothecs 
and mortgages and against all liens and charges whatsoever, 
and also that he has a good, valid and transferable title 


thereto. 
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In TESTIMONY WHEREOF, We have caused these Our Letters 
to be made Patent, and the Great Seal of Canada to be 
hereunto affixed. WurTness, Our Right Trusty and 
-Well-Beloved Councillor, Sin JoHN DouGLAs SUTHER- 
LAND CAMPBELL, (commonly called the Marquis of 
Lorne), Knight of Our Most Ancient and Most Noble 
Order of the Thistle, Knight Grand Cross of Our Most 
Distinguished Order of St? Michael and St. George, | 
Governor-General of Canada and Vice-Admiral of the 
same, &c., &c, &c. 


At Our Government House, in Our CITY of 
OTTAWA, this day of 


in the Year of Our Lord one thousand eight hundred 


and eighty-one, and in the forty-fourth year of 
Our Reign. 


By Command. 
Secretary of State of Canada. 


J; 0.26074: 
Clerk Privy Council. 


Letters Patent under the Great Seal of Canada have been 


this day issued in accordance with the foregoing Order in 
Council. 


Dated 16th February, 1881. 


JOHN O'CONNOR, 
Secretary of Slate. 


ROYAL LETTERS PATENT UNDER THE GREAT SEAL 
OF CANADA ISSUED 16TH FEBRUARY, 1881. 


[This document contained in the foregoing Order in Council and printed — 
at pages 29 to’56 ts not here repeated. } 
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CERTIFICATE OF DEPOSIT BY CANADIAN PACIFIC 
. RAILWAY COMPANY. 


FINANCE DEPARTMENT, 
OrTawa, 16th Feby., 1881. 


I hereby certify that the Canadian Pacific ‘Railway Com- 
pany has deposited with me one million dollars in money for 
the purpose and upon the conditions provided in and by the 
second clause of a contract between Her Majesty the Queen 
and certain persons representing the said Company, executed 
on the 21st day of October last, which contract is now held 
by the said Company as a Corporation under and by virtue 
of the Act passed during the present Session of the Parlia- 
ment of Canada, intituled : “ An Act respecting the Canadian 
Pacific Railway,” and of the Letters Patent issued under the 
said Act. 


(Signed), S. L. TILLEY, 


Minister of Finance. 


[True Copy.] 


J. M. Courtney, 
Deputy Minister Finance. 
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AMENDED DESCRIPTION OF THE “STANDARD” 
~ FOR CONSTRUCTION. 


Orrawa, 16th December, 1880. 


Sir,—With reference to the objections that have been 
raised to the description in the 8rd clause of the Pacific 
Railway contract of the approximate standard named in that 
clause, we beg to state that when the contract was framed, 
it was not considered that there was any difference of 
importance between the time of the original construction 
of the Union Pacific Railway and the date of the Allan con- 
tract. 


We are therefore prepared to agree, on behalf of the 
Syndicate, that the description of the Standard shall be con- 
strued as applying to the Union Pacific Railway as it was in 
February, 1873, so that the obligations of the Company will 
virtually be the same as if that date were substituted in the 
clause in question, for the words “as the same was when 
first constructed.” 


We have no hesitation in agreeing to this construction, as 
it is obvious that our own interest will lead us to construct 
the railway in a substantial manner, with steel rails and 
efficient equipment. And our reason for desiring that a 
standard should be named was not in any degree to enable 
us to construct an inferior railway, but merely to protect us 
from captious or arbitrary criticism. 


We have the honor to be, Sir, 
Your obedient servants, 


(Signed) DUNCAN McINTYRE, 
% JOHN 8. KENNEDY, 
4 R. B. ANGUS, 
on behalf of the Pacific Railway Syndicate. 


The Honorable 
The Secretary of State for Canada, 
Ottawa. 
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SUPPLEMENTARY AGREEMENT IN REGARD TO 
“RUNNING POWERS, RATES, &c.” 


CANADIAN PaciFic Ramnway Company, 
SECRETARY’S OFFICE, 
MontrEAt, February 25th, 1881. 


Sir,--At the request of the Hon. J. J. ©. Abbott, the 
Counsel of this Company, I beg to transmit herewith, duly 
certified and sealed with the corporate seal of the Company, 
an extract from the minutes of the first meeting of the 
Directors, held on the 17th instant, having reference to the 
proposed agreement to be entered into between the Govern- 
ment and the Company on the subject of running powers to 
be granted under circumstances over a portion of the 
Canadian Pacific Railway to Callander Station, &c. 


Mr. Abbott desired me to say that this extract is forwarded 
to you and the Hon. Sir Alexander Campbell, as the resolu- 
tions embodied in it were passed by the Directors at your 
joint request. 


I have the honor to be, Sir, 
Your obedient servant, 


C. DRINKWATER, 
Secretary. 
The Hon. Sir Cras. Tupper, K.C.B., 
Minister of Railways, Ottawa. 


THE CANADIAN PACIFIC RAILWAY COMPANY. 


Extracrs f:om the minutes of the first meeting of the 
Directors of the Canadian Pacific Railway Company, 
held at the Company’s office in Montreal, on Thursday, 
the 17th day of February, 1881. 


And whereas in the course of the debate upon the 
Canadian Pacific Railway Act, certain questions arose which 
the contractors present at Ottawa deemed it expedient to 
meet by agreeing that this Company would enter into cer- 
tain undertakings with the Government of Canada, so soon 
as it should be organized, and it is expedient to provide 
for entering into such arrangements, therefore it is unanim- 
ously 

Resolved,---That this Company is prepared to enter into an 
agreement with the Dominion Government to the effect fol- 
lowing, that is to say: 

If any Company other than the Canada Central Railway 
Company builds a line from any point on the Canadian 
Pacific Railway, at or about the Wahnapit River, to any 
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point on Lake Huron or Lake Superior, or on the River St. 
Marie, such Company shall have running powers over the — 
Canadian Pacific Railway from the point of junction to Cal- 
lander Station, on condition that such Company shall grant 
to the Canadian Pacific Railway Company similar and 
reciprocal running*powers over its Railway west of such — 
point of junction. 


In the event of the Company purchasing, acquiring, 
amalgamating with, leasing or holding and operating the 
Canada Central Railway, the said Callander Station shall 
continue to be a neutral or receiving and distributing point, 
common to the Canada Central Railway, and any railway in © 
the Province of Ontario running southward from said Cal- 
lander Station, and in that case all traffic to or from any 
point in the West or North-West coming from or destined 
for any such Ontario Railway, shall be ‘carried to or from 
Callander Station at the same mileage rate as similar traffic 
to or from such point coming from or destined for the said 
Canada Central Railway. And such mileage rate shall not 
be greater than the average rate per mile charged for similar 
traffic from the point of shipment on the Canadian Pacific 
Railway to the point of destination on the Canada Central 
Railway, or from the point of shipment on the said Canada 
Central Railway to the point of destination on the Canadian 
Pacific Railway, as the case may be. 


And for the purposes of this section the word “ traffic” 
includes not only passengers and their baggage, goods, 
animals and things conveyed by railway, but also cars, 
trucks and vehicles of any description adapted for running 
over any railway, if offered for carriage as freight, but this 
agreement shall not be construed as consenting to any run- 
ning powers by any railway over the Canadian Pacific 
Railway. 


This agreement to be subject to the conditions as to 
special rates for the purchasers of land, or for emigrants or 
intending emigrants, which are contained in the twenty- 
fourth section of the charter of this Company. 


If at any time the Canada Central Railway should be pur- 
chased, acquired, leased in perpetuity by or amalgamated 
with this Company, such amalgamation, acquisition, pur- 
chase or lease shall be made subject to the existing legal 
obligations of that Company created by its charter or any 
amendment thereof, in respect of running powers or traffic 
arrangements, as well as in respect of the matters and things 
referred to in the letters patent incorporating this Company. 


A true extract. 


(Signed) C. DRINKWATER, 
Secretary. 


oes 
AS 23 3 
Hist MOR ORS aT} 


42 VICTORIA. 


GHAP. 9: 


An Act to amend and consolidate “The Railway Act, 
1868,”’ and the Acts amending it, 


; Nors.—The dates in the margin opposite any provision is the year in which 
it was made by this Act (1879) or by An Act amending that of 1868, and repealed 


by s. 102 of this Act. 
[Assented to 15th May, 1879.] 


ER Majesty, by and with the advice and consent of the preamble. 
Senate and House of Commons of Canada, enacts as 
follows :— 


1. Inciting this Act, it shall be suficient to use the eX- short title. 
pression “ The Consolidated Railway Agta ASTI 1879. 


APPLICATION OF ACT. 


2. The provisions of this Act from section five to section Application ~ 
thirty-four, both inclusive, being Part Virst of this Act, shall of the several 
apply to the Intercolonial Railway constructed under iene ees 
authority of the Act of the Parliament of Canada, passed 
in the thirty-first year of Her Majesty’s reign, and intituled 
“ An Act respecting the construction of the Intercolonial Rail- 31 V., ¢. 13. 
way,” so far as they are applicable to the undertaking, and in 
so far as they are not inconsistent with or contrary to the 
provisions of the said Act or any other Act respecting it : 


29. The said sections shall also apply to every railway con- The same. 
structed or to be constructed under the authority of any Act 
passed by the Parliament of Canada, and shall, so far as they 
are applicable to the undertaking, and unless they are ex- 
pressly varied or excepted by the Special Act, be incor- 
porated with the Special Act, form part thereof, and be con- 
strued therewith as forming one Act. 


® 

%. For the purpose of excepting from incorporation with How any sec- 
the Special Act any of the sections forming Part First of (vepted poe 
this Act, it shall be sufficient in the Special Act to enact, incorporation 
that the sections of this Act proposed to be excepted, referring J ith evan 
to them by the words forming the headings of such sections : 
respectively, shall not be incorporated with such Act, and 


the Special Act shall thereupon be construed accordingly. 


A. The provisions of this Act from section thirty-four to To what Rail- 
section ninety-eight, both inclusive, being Part Second, shall Wi" eee 
apply to the {ntercolonial Railway, in so far as they are not ions of this 
varied by, or inconsistent with the Special Act respecting Act shall 


ly. 
it, to all railways constructed by the Government of Canada, wag 


Subject to 
provisions of 
this Act. 
1879, 


Interpreta- 
tion of words 
‘the Special 
Act.” 


‘Prescribed’? 


‘(The Lands.”? 


“The under- 
taking.”’ 


In this and 
the Special 
Act. 


“Lands.” 
‘Tease,’ 


“Toll,” 


“Gocds,’? 
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or being or having become the property of the Dominion of 
Canada, in or since the year 1868, in so far as they are not in- 
consistent with any Special Act respecting them, and to all 
railways which have been in or since the said year, or which 
may be hereafter constructed under the authority of or made 
subject to any Special Act passed by the Parliament of Canada, 
and to all companies incorporated for their construction and 
working, subject always to any provision hereinafter made 
as to the application of any section or provision of either 
part of this Act to any Province, place or railway, or as to 
the time from which it is to be held as so applying. 


PART FIRST. 


INTERPRETATION, 


%. 1. The expression “the Special Act,” used in this Act 
shall be construed to mean any Act authorizing the con- 
struction of a railway, with which this Act or “The Rail- 
way Act, 1863,” is incorporated: 


2. The word “ prescribed,” used in this Act in reference to 
any matter herein stated, shall be construed to refer to such 
matter, as the same is prescribed or provided .for in the 
Special Act ; and the sentence in which such word occurs 
shall be construed as if, instead of the word “ prescribed,” 
the expression “prescribed for that purpose in the Special 
Act” had been used : 


3. The expression “the lands” shall mean the lands which 
by the Special Act are authorized to be taken or used for the 
purpose thereof : 


4, The expression “ the undertaking” shall mean the rail- 
way and works, of whatever description, by the Special Act 
authorized to be executed : | 


5. The following words and expressions, both in this and 
the Special Act, shall have the meanings hereby assigned to 
them, unless there is something in the subject or context 


repugnant to such construction, that is to say :— i 


6. The word “ Lands” shallinclude all real estate, mes- 
suages, lands, tenements and {hereditaments of any tenure : 


7. The word “Lease” shallfinclude any agreement for a 
lease : 


8. The word “Toll” shall include any rate or charge or 
other payment payable under this Act or the Special Act for 
any passenger, animal, carriage, goods, merchandise, matters 
or things conveyed on the railway : 


9. The word “Goods” shall include things of every kind 
that may be conveyed upon the railway, or upon steam or 
other vessels connected therewith : 
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10. The word “County” shall include any union of Coun- 
ties, County, Riding or like division of a County in any 
Province, or any division thereof into separate municipali- 
ties in the Province of Quebec : 


11. The word “ Highways” shall mean all public roads, 
streets, lanes, and other public ways and communications: 


12. The word “Sheriff” shall include Under Sheriff, or 
other legal competent Deputy ; and where any matter in re- 
lation to any lands is required to be done by any Sheriff or 
Clerk of the Peace, the expression “the Sheriff,” or the ex- 
pression ‘‘ Clerk of the Peace,” shall, in such case, be con- 
strued to mean the Sheriff or Clerk of the Peace of the Dis- 
trict, County, Riding, Division, or place where such lands 
are situate; and if the lands in question, being the property 
of one and the same party, be situate not wholly in one Dis- 
trict, County, Riding, Division, or place, the same expres- 
sion shall be construed to mean the Sheriff or Clerk of the 
Peace of any such District, County, Riding, Division or place 
where any part of such lands are situate: 


13. The word “Justice” shall mean a Justice of the 
Peace acting for the District, County, Riding, Division, City 
or place where the matter requiring the cognizance of 
a Justice arises, and who is not interested in the matter ; 
and where the matter arises in respect of lands being the 
property of oneand the same party, situate not wholly in 
any one District, County, Riding, Division, City or place 
the word “Justice” shall mean a Justice acting for the 
District, County, Riding, Division, City or place where any 
part of such lands are situate, and who is not interested. in 
such matter; and where any matter is authorized or re- 
quired to be done by two Justices, the expression “two 
Justices’’ shall be understood to mean two Justices assembled 
and acting together : 


14, The word “owner,” where, under the provisions of 
this Act or the Special Act, any notice is required to be 
given to the owner of any lands, or where any act is author- 
ized or required to be done with the consent of the owner 
shall be understood to mean any corporation or person who, 
under the provisions of this Act, or the Special Act, or any 
Act incorporated therewith, would be enabled to sell and 
convey lands to the company : 

15. The expression “the Company” shall mean the com- 
pany or party authorized by the Special Act to construct the 
railway : 

16. The expression “the Railway” shall mean the rail- 
way and the works by the Special Act authorized to be con- 
structed. 
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INCORPORATION. 


Companies 6. Every company established under any Special Act 
established shall be a body corporate under the name declared in the 
ACHAEA Special Act, and shall be vested with all the powers, privi- 
tobe bodies. Jeges and immunities necessary to carry into effect the inten- 
corporatese- tions and objects of this Act and of the Special Act therefor, 

and which are incident to such corporation, or are expressed 


31V.,¢.l or included in “ The Interpretation Act.” 


POWERS. 
Powers. @. The company shall have power and authority,-- 
To receive 1. To receive, hold and take all voluntary grants and 


prep donations of land or other property made to it, to aid in the 
» “construction, maintenance and accommodation of the rail- 
way ; but the same shall be held and used for the purpose 

of such grants or donations only ; 


To purchase § 2, To purchase, hold and take of any corporation or person 


sad any land or other property necessary for the construction, 
maintenance, accommodation and use of the railway, and 
also to alienate, sell or dispose of the same ; 

To occupy 3. No railway company shall take possession of, use or 


Sa oy occupy any lands vested in Her Majesty, without the con- 


with consent sent of the Governor in Council ; but with such consent any 

of the Crown. sych company may take and appropriate for the use of their 
railway and works, but not alienate, so much of the wild 
lands of the Crown lying on the route of the railway, as 
have not been granted or sold, and as may be necessary for 
such railway, as also so much of the public beach, or of the 
land covered with the waters of any lake, river, stream or 
canal, or of their respective beds, as is necessary for making 
and completing and using their said railway and works, 
subject, however, to the exceptions contained in the ‘next 
following sub-section ; A 


‘es ae 4. Whenever it is necessary for the company to occupy 

Her Majesty, any part of the lands belonging to the Queen, reserved for 

ke. Naval or Military purposes, they shall first apply for and 
obtain the license and consent of Her Majesty, under the 
hand and seal of the Governor, and having obtained such 
license and consent, they may, at any time or times, enter 
into and enjoy any of the said lands for the purposes of the 
railway; but in the case of any such Naval or Military 
Reserves, no such license or consent shall be given except 
upon a report first made thereupon by the Naval or Military 
authorities in which such lands are, for the time being, vested, 
approving of such license and consent being so given ; 
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5. The company shall have power and authority to make, 
carry or place the railway across or upon the lands of any 
corporation or person on the line of the railway, or within 
the distance from such line stated in the Special Act, 
although, through error or other cause, the name of such 
party has not been entered in the Book of Reference herein- 
after mentioned, or although some other party has been 
erroneously mentioned as the owner of or entitled to convey, 
or is interested in such lands ; 


6. To construct, maintain and work the railway across, 
along, or upon any stream of water, water-course, canal, 
highway or railway which it intersects or touches ; but the 
stream, water-course, highway, canal or railway so inter- 
sected or touched, shall be restored by the company to its 
former state, or to such state as not to impair its usefulness ; 


7. To make, complete, alter and keep in repair the railway, 
with one or more sets of rails or tracks, to be worked by the 
force and power of steam, or of the atmosphere, or of animals, 
or by mechanical power, or by any combination of them: 


8. To erect and maintain all necessary and convenient 
buildings, stations, depots, wharves and fixtures, and from 
time to time to alter, repair or enlarge the same, and to pur- 
chase and acquire stationary or locomotive engines and car- 
riages, wagons, floats and other machinery necessary for the 
accommodation and use of the passengers, freight and busi- 
ness of the railway ; 


9. To make branch railways, if required and provided by 
the Special Act, and to manage the same, and for that pur- 
pose to exercise all the powers, privileges and authorities 
necessary therefor, in as full and ample a manner as for the 
railway ; 


10. To construct and make all other matters and things 
necessary and convenient for the making, extending and 
using of the railway in pursuance of this Act, and of the 
Special Act ; 


11. To take, transport, carry and convey persons and 
goods on the railway, to regulate the time and manner in 
which the same shall be transported, and the tolls and com- 
pensation to be paid therefor, and to receive such tolls and 
compensation ; 


12. To borrow from time to time, either in Canada or else- 
where, such sums of money as may be expedient for com- 
pleting, maintaining or working the railway, and at a rate 
of interest not exceeding eight per cent. per annum, and to 
make the bonds, debentures or other securities granted for 

1—5 
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66 
the sums so.borrowed, payable either in currency or in ster- 


as may be deemed advisable, and to sell the same at such 
prices or discount as may be deemed expedient, or be neces- 
sary, and to hypothecate, mortgage or pledge the lands, tolls, 
revenues and other properties of the company for the due 
payment of the said sums and the interest thereon,—but no 
such debenture shall be for a less sum than one hundred 


dollars ; 


18. To enter into and upon any lands of Her Majesty 
without previous license therefor, or into and upon the 
lands of any corporation or person whatsoever lying in the 
intended route or line of the railway ; and to make surveys, 
examinations, or other necessary arrangements on such lands 
necessary for fixing the site of the railway, and to set out 
and ascertain such parts of the lands as are necessary and 
proper for the railway ; 


14. To fell or remove any trees standing in any woods, 
lands or forests, where the railway passes, to the distance 
of six rods from either side thereof; 


15. To cross, intersect, join and unite the railway with 
any other railway at any point on its route, and upon the 
lands of such other railway, with the necessary convenien- 
ces for the purposes of such connection; and the owners of 
both railways may unite in forming such intersection, and 
evant the facilities therefor; and in case of disagreement 


upon the amount of compensation to be made therefor, or ~ 


upon the point or manner of such crossing and connection, 
the same shall be determined by arbitrators to be appointed 
by a judge of one of the superior courts in the Province. in 
which the point of junction or intersection is situated : 


16. But no railway company shall avail itself of any of 


the powers contained in the next preceding sub-section with- — 


out application tothe Railway Committee constituted under 


the thirty-fifth section of this Act, for approval of the ~ 


mode of crossing, union or intersection proposed,—of which 


application, notice in writing shall be given to any other — 


railway affected, by sending the same by mail‘or otherwise, 


to the address of the President, Superintendent, Managing ‘ 


Director or Secretary of any such railway company; and 
when such approval has been obtained, it shall be 
lawful for either railway, in case of disagreement as to the 
amount to be paid for compensation, to proceed for the 
determination of such compensation as provided in the said 
sub-section; and this sub-section and the next preceding it — 


shall extend and apply toa railway incorporated under any — 
Act of a Provincial Legislature, in any case in which it 1s — 


proposed that such railway shall cross, intersect, join or | 
a 


, 


vf 
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unite with a railway under the legislative control of 
Canada: 


17. Any railway company may construct a branch or Any Railway 
branches not exceeding six miles in length from any terminus poubeny 
or station of their railway, whenever a by-law sanctioning strict branch 
the same has been passed by the Municipal Council of the Hallways ee 
Municipality within the limits of which such proposed tions. 
branch is situate; and no such branch shall, as to the quality 
and construction of the road, be subject to any of the restric- 
tions contained in the Special Act or in this Act, nor shall 
any thing in either of the said Acts authorize the company 
to take for such branch any lands belonging to any party 

_ without the consent of such party first obtained : 


18. For the purpose of connecting any city, town, village, Power to 
manufactory or manufactories, mine or mines, or any quarry porerr ces 
or quarries of stone or slate, or any well or spring, with the for certain 
main line of the railway of the company, or with any Pirposes. 
branch thereof, or with any railway worked or leased by 
the company; and for the purpose of giving increased 
facilities to business, or for the purpose of transporting the 
products of any such manufactory, mine, quarry, well or 
spring, it shall be lawful for the company to build, make 
and construct, and to work and use, sidings, switches or 
branch lines of railway, not to exceed in any one case six 
miles in length: Provided always, that the company shall oe on 
_ not proceed to locate or build any branch line of more than given. 

one quarter of a mile in length, under this section of this 
_ Act, until public notice shall have been given for six weeks 
“in some newspaper published in the county or counties 
through or in which such branch line is to be made, that it 
is the intention of the company to apply to the Governor in 
“Council to sanction the building of such branch line, and to 
“appropriate the necessary lands for that purpose, under 
‘the compulsory powers vested in them by this Act, or by 
)any other Act in their behalf; nor unlessthe company shall, Maps and 
‘prior to the first publication of such notice, have deposited ae mange 
‘in the Registry Office of any city, county or part of a county, Governor in 
In which the line or any part thereof is to be constructed, Council. 
‘the maps and plans indicating the location of the line ; hor : 
until the company shall have submitted the same to, and 
‘such maps and plans shall have been approved bythe 
| Governor in Council, after the expiration of the notice: And Ererte ae 
‘provided further, that the Order of the Governor in Council, struction 
‘approving the said maps and plans, shall limit the time, not limited. 
exceeding two years from the date of such order, within 
which the company may construct such branch line : 


i S very com- Powers of 
p) 4. For any and every such purpose, each and OK ye ua Oona 
pany herein referred to, shall have and may exercise a © toanch 
0wers given them with respect to their main line, by the branch lines 
1—54 : 
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Act incorporating the company, and the Acts amending the 
same or relating to the company, or the Act authorizing the 
construction of the main line, and this Act and any Act 
amending the same ; and each and all provisions of the said 
Acts which are applicable to such extension shall extend 
and apply to every such siding, switch or branch line of 
railway : 


Changes may 19. Any railway company desiring at any time to change 
be made in the location of its line of railway in any particular part for 
Railway at the purpose of lessening a curve, reducing a gradient, or 
aed otherwise benefiting such line of railway, or for any other 
poses. purpose of public advantage, may make such change; and 
all and every the clauses of this Act shall refer as fully to 
the part of such line of railway, so at any time changed or 
Proviso.  " proposed to be changed, as {o the original line; but no rail- 
way company shall have any right to extend its line of rail- 


way beyond the termini mentioned in the Special Act: 


Capital Stock 20. The original capital stock of any railway company 

adie y ow may be increased from time to time to any amount; but such 

andon what increase must be sanctioned by a vote in person or by proxy, 

conditio's, of at least two-thirds in amount of all the shareholders, at a 
meeting expressly called by the directors for that purpose, 
by a notice in writing to each shareholder, served on him 
personally, or properly directed to him, and deposited in the 
Post Office, at least twenty days previous to such meeting, 
stating the time and place and object of the meeting, and 
the amount of increase; and the proceedings of such meeting 
must be entered on the minutes of the proceedings, and 
thereupon the capital stock may be increased to the amount 
sanctioned by such a vote. 


PLANS AND SURVEYS. 


Provision re- 8. Plans and Surveys shall be made and corrected as 
veyeand follows: | 
levels. 
Mapandbook 1. Surveys and levels shall be taken and made of the lands 
of Maereney } through which the railway is to pass, together with a map or 
plan thereof, and of its course and direction, and of the lands 
intended to be passed over and taken therefor, so far as then 
ascertained, and also a Book of Reference for the railway, in 


which shall be set forth— 
a. A general description of the said lands ; 


b. The name of the owners and occupiers thereof, so far as 
they can be ascertained ; and— 


c. Every thing necessary for the right understanding of 
such map or plan: : 
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_ 2. The map or plan and Book of Reference shall be exa- To be exam- 
mined and certified by the Minister of Public Works or his ipod, comuseg 
deputy ; and a duplicate thereof, so examined and certified, deposited s 
shall be deposited in the office of the Department of Public 

Works; and the company shall be bound to furnish copies of 

such map or plan and Book of Reference or of such parts 

thereof as relate to each district or county through which the 

railway is to pass, to be deposited in the offices of the Clerks 

of the Peace for such districts or counties respectively : 


8. Any person may resort to such copies, and make extracts Access to 
therefrom or copies thereof, as occasion requires, paying to °P'** 
‘the Clerks of the Peace, at the rate of ten cents for every 
hundred words : 


4. Such map or plan and Book of Reference so certified, Certified cop- 
ora true copy thereof certified by the Minister of Public $8 10° 
Works or by the Clerks of the Peace, shall be good evidence 
in any court of law and elsewhere : 


5. Any omission, misstatement or erroneous description of Omissions or 
such lands, or of the owners or occupiers thereof, in amy Srrors how 
map or plan or Book of Reference, may, after giving ten 
days notice to the owners of such lands, be corrected by two 
Justices on application made to them for that purpose; and if 
‘it appears to them that such omission, misstatement or erro- 

‘neous description arose from mistake, the justices shall cer- 
tify the same accordingly : 


6. The certificate shall state the particulars of any such Certificates 
omission, and the manner thereof, and shall be deposited (ates 
with the Clerks of the Peace of the districts or counties 
cespectively in which such lands are situate, and be kept by 

chem along with the other documents to which they relate ; 

and thereupon such map or plan or Book of Reference shall 

‘ve deemed to be corrected according to such certificate ; and 

“he company may make the railway in accordance with 

che certificate : 


7. If any alterations from the original plan or survey are Alterations 
ntended to be made in the line or course of the railway, a Eavey ital 
»lan and section of such alterations as have been approved of 
»y Parliament, on the same scale and containing the same 
Darticulars as the original plan and survey, shall be deposited 
n the same manner as the original plan ; and copies of, or ex- 
‘tacts from such plan and section so far as they relate to the 
‘everal districts or counties, in or through which such alter- 
tions have been authorized to be made, shall be deposited 
‘vith the Clerks of the Peace of such districts and counties : 
_ 8. Until such original map or plan or Book of Reference, Railway not 


i : : » to be proceed- 
(t the plans and sections of the alterations, have been so 94 with until 


— 


map, &c¢;, de- 
posited. 
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deposited, the execution of the railway, or of the part thereof 
affected by the alterations, as the case may be, shall not be 
proceeded with; 


9. The Clerks of the Peace shall receive and retain the 
copies of the original plans and surveys, and copies of the 
plans and sections of alterations, and copies and extracts 
thereof respectively, and shall permit all persons interested 


‘to inspect any of the documents aforesaid, and to make 


copies of and extracts from the same, under a penalty for 
each default of four dollars : 


10. The copies of the maps, plans and Books of Reference, 
or of any alteration or correction thereof, or extracts there- 
from, certified by the Clerk of the Peace, shall be received 
in all courts of justice or elsewhere as good evidence of the 
contents thereof, and the Clerk of the Peace shall give such 
certificate to all parties interested when required : 


11. No deviation of more than one mile from the line of 
the railway or from the places assigned thereto in the said 
map or plan and Book of Reference, or plans or sections, 
shall be made into, through, across, under or over any part 
of the lands not shown in such map or plan and Book of. 
Reference, or plans or sections, or within one mile of the — 


said line and place, save in such instances as are provided — 
for in the Special Act : 


12. The railway may be carried across or upon the lands 
of any person on the line, or within the distance from such — 
line as aforesaid, although the name of such person has not 
been entered in the Book of Reference through error or any 
other cause, or though some other person is erroneously | 


mentioned as the owner of or entitled to convey, or is inter- 
ested in such lands: 


18. A map and profile of the completed railway and of — 
the land taken or obtained for the use thereof, shall, 
within six months after completion of the undertaking, 
be made and filed in the office of the Minister of Public — 
Works, and like maps of the parts thereof, located in differ- 
ent districts and counties, shall be filed in the Registry 
Offices for the districts and counties in which such parts are 
respectively situate; and any company failing or neglecting | 
to furnish such map within the said period, shall incur a_ 
penalty of two hundred dollars, and a like penalty for each 
and every month such failure or neglect shall continue, 


recoverable in Her Majesty’s name in any court of competent 
jurisdiction : rt 


14. Every such map shall be drawn on such a scale, and — 
on such paper, as may, from time to time, be designated for — 


os 
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that purpose by the Minister of Public Works, and shall be 
certified and signed by the President or Engineer of the 
corporation. 


LANDS AND THEIR VALUATION. 


~The lands which may be taken without the consent of Extent of 
the proprietor thereof, shall not exceed thirty-three yards in 19248 to be 
breadth, except in places where the railway is raised more, Boaned total 
than five feet higher, or cut more than five feet deeper than Proprietors. 
the surface of the line, or where offsets are established, or 
where stations, depots or fixtures are intended to be erected, 
or goods to be delivered, and then not more than two hundred 
and fifty yards in length by one hundred and fifty yards in Extra breadth 
breadth, without the consent of the person authorized to ic Stations, 
convey such lands; and the places at which such extra " 
breadth is to be taken shall be shewn on a map or plan, 
or plans or sections, so far as the same may be then ascer- 
tained,—but their not being so shewn shall not prevent such 
extra breadth from being taken, provided it be taken upon 
the line shewn or within the distance aforesaid from such 
line: 


2. The extent of the public beach, or of the land Extent cf 
public beach 


covered with the waters of any river or lake in Canada, to be taken. 


taken for the railway, shall not exceed the quantity limited 


ar 


in the next preceding sub-section : 


3. All Corporations and persons whatever, tenants in tail Corporations, 
or for life, grevés de substitution, guardians, curators, execu- ectaniatol 
tors, administrators, and all other trustees whatsoever, not Company. 
only for and on behalf of themselves, their heirs and suc- 
cessors, but also for and on behalf of those whom they re- 
present, whether infants, issue unborn, lunatics, idiots, femes- 
covert, or other persons, seized, possessed. of, or interested in 
any lands, may contract, sell or convey unto the company 
all or any part thereof: Provided always, that in all cases Frovinta 
in which the parties hereinbefore enumerated have no right tadoe revue 
in law to sell or convey the rights of property of said land, ed in oehiern 
it will be necessary for the said parties to obtain from a PASS Raat Sta 
competent judge, after due notice to parties interested, the 
right to sell the said land; and the said judge will give 
such orders as may be necessary to secure the investment OL 
the purchase money in such a manner as he will deem neces- 
sary. according to the law of the Province, to secure the 


interests of the owner of said land: 


_ 4. But the powers by the next preceding sub-section COn- Limitation of 
ferred upon Rectors in possession of glebe lands in PieebGos Por ce 


vince of Ontario, ecclesiastical and other corporations, 
trustees of land for church or school purposes, or either, 


executors appointed by wills in which they are not invested 
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with any power over the real estate of the testator, admin- 
istrators of persons dying intestate but at their death seized 
of real estate, shall only extend and be exercised with respect 
to any of such lands actually required for the use and occupa- 
tion of any railway company : 


5. Any contract, agreement, sale, conveyance and assurance 
so made, under the two next preceding sub-sections, shall be 
valid and effectual in law to all intents and purposes what- 
soever, and shall vest in the railway company receiving the 
same, the fee-simple in the lands in such deed described, 
freed and discharged from all trusts, restrictions and limita- 
tions whatsoever ; and the corporation or person so convey- 
ing, is hereby indemnified for what it or he respectively does 
by virtue of, or in pursuance to this Act: 

6. The company shall not be responsible for the disposition 
of any purchase money for lands taken by them for their 
purposes, if paid to the owner of the land, or into court for 
his benefit, as hereinafter provided : 


7. Any contract or agreement made by any party author- 
ized by this Act to convey lands, and made before the deposit 
of the map or plan and Book of Reference, and before the 
setting out and ascertaining of the lands required for the 
railway, shall be binding at the price agreed upon for the 
same lands, if they are afterwards so set out and ascertained 
within one year from the date of the contract or agreement, 
and although such lands may, in the meantime, have become 
the property of a third party; and possession of the land 
may be taken and the agreement and price may be dealt 
with, as ifsuch price had been fixed by an award of arbi- 
trators as hereinafter provided ; and the agreement shall be in 
the place of an award: 


8. All corporations or persons who cannot in common 
course of law sell or alienate any lands so set out and ascer- 
tained, shall agree upon a fixed annual rent as an equivalent, 
and not upon a principal sum, to be paid for the lands; and 
if the amount of the rent is not fixed by voluntary agreement 
or compromise, it shall be fixed and all proceedings shall be 
regulated in the manner herein prescribed : 


9. Forthe payment of the said annual rent, and every other 
annual rent agreed upon or ascertained, and to be paid for the 
purchase of any lands, or for any part of the purchase-money 
of any lands, which the vendor agrees to leave unpaid, the 
railway and the tolls thereon shall be liable and chargeable 
in preference to all other claims and demands thereon what- 
soever,—the deed creating such charge and liability being 
duly registered in the Registry Office of the proper district, 
county, or registration division ; 
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-10. After one month from the deposit of the map or plan After one 
and Book of Reference, and from notice thereof in at least pon ata 
one newspaper, if there be any. published in each of the dis: of map, ues 
tricts and counties through which the railway is intended #pplication to 
to pass, application may be made to the owners of lands or lands. 
to parties empowered to convey lands, or interested in lands 
which may suffer damage from the taking of materials or 
the exercise of any of the powers granted for the railway 
and thereupon agreements and contracts may be made with 
such parties touching the said lands or the compensation to 
be paid for the same, or for the damages, or as to the mode 
in which such compensation shall be ascertained, as may 
seem expedient to both parties; and in caseof disagreement Arbitration in 
between them, or any of them, then all questions which ee 
arise between them shall be settled as follows, that is to 


say :— 


11. The deposit of a map or plan and Book of Reference, Deposit of 
and the notice of such deposit, shall be deemed a general ee 
notice to all the parties, of the lands which will be required notice. 


_ for the railway and works ; 


12. The notice served upon the party shall contain,— Notice to op- 
posite party ; 
adage and what it 
a. A description of the lands to be taken, or of the powers must contain. 
intended to be exercised with regard to any lands, describ- 


ing them ; 


b. A declaration of readiness to pay some certain sum or 
rent, as the case may be, as compensation for such lands or 
for such damages ; and— 


c. The name of a person to be appointed as the arbitrator 
of the company, if their offer be not accepted; and such 
notice shall be accompanied by the certificate of a sworn 
Surveyor for the Province in which the lands are situated, 
disinterested in the matter, and not being the arbitrator 
- named in the notice,— 


That the land, if the notice relate to the taking of land, 
shewn on the said map or plan, is required for the railway 
or is within the limits of deviation hereby allowed ; 


That he knows the land or the amount of damage likely 
to arise from the exercise of the powers; and— 


That the sum so offered is, in his opinion, a fair com- 
pensation for the land, and for the damages aforesaid : 
? : ae ate If the oppo-7 
13. If the opposite party is absent from the district oY site party be 
county in which the lands lie, or is unknown, then, upon Absent or un- 
ry 


application to the Judge of the Superior Court for the dis- application re 
a Judge. 
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trict, if it be in the Province of Quebec, or to the Judge of 
the County Court for the County, if it be in either of the 
Provinces of Ontario or New Brunswick, or to a Judge of 
the Supreme Court if it be in the Province of Nova Scotia, 
accompanied by such certificate as aforesaid, and by an 
affidavit of some officer of the company that the opposite 
party is so absent, or that, after diligent enquiry, the party 
on whom the notice ought to be served cannot be ascer- 
tained, the judge shall order a notice as aforesaid, but 
without a certificate, to be inserted three times in the course 
of one month in some newspaper published in the district 
or county; or if there be no newspaper published therein, 
then in a newspaper published in some adjacent district or 
county. 


14. Whenever any County Judge is interested in any 
lands taken or required by the company within the county 
in which he is such judge, any judge of any of the superior 
courts in the Province in which the lands are, shall, on the 
application of the company, exercise in such cases all the 
powers given by this section to the County Judge in cases 
in which he is not interested : 


15. If within ten days after the service of such notice, or 
within one month after the first publication thereof, the 
opposite party does not notify to the company his accept- 
ance of the sum offered by them, or notify to them the name 
of a person whom he appoints as arbitrator, then the judge 
shall, on the application of the company, appoint a sworn 
Surveyor, for the Province, as the case may be, to be sole 
Arbitrator for determining the compensation to be paid as 
aforesaid : 


16, If the opposite party within the time aforesaid, notifies 
to the company the name of his arbitrator, then the two 
arbitrators shall jointly appoint a third, or if they cannot 
agree upon a third, then the Minister of Public Works shall, 
on the application of the party or of the company (previous 
notice of at least two clear days, having been given to the 


other party), appoint one of the Official Arbitrators to be a 
third arbitrator. 


17. The arbitrators or two of them, or the sole arbitrator, 
being sworn before some Justice of the Peace for the district 
or county in which the lands lie, faithfully and impartially 
to perform the duties of their office, shall proceed to ascertain 
the said compensation in such way as they or he, or a majority 


of them, deem best ; and the award of such arbitrators, or’ 


any two of them, or of the sole arbitrator, shall be final and 
conclusive; but no such award shall be made or any official 
act be done by such majority, except at a meeting held at 
a time and place of which the other arbitrator has had at least 


15 


two clear days’ notice, or to which some meeting at which 
the third arbitrator was present, had been adjourned; and 


no notice to either of the parties shall be necessary, but each - 


party shall be held sufficiently notified through the arbitra- 
tor appointed by him, or whose appointment he required : 


18. The arbitrators in deciding on such value or com- 
pensation, are authorized and required to take into considera- 
tion the increased value that would be given to any lands 
or grounds throngh or over which the railway will pass by 
reason of the passage of the railway through or over the 
same, or by reason of the construction of the railway, and to 
set off the increased value that will attach to the said lands 
or, grounds, against the inconvenience, loss or damage that 
might be suffered or sustained by reason of the company 
taking possession of or using the said lands or grounds as 
aforesaid : 


19. If in any case where three arbitrators have been 
appointed, the sum awarded is not greater than that offered, 
the cost of the arbitration shall be borne by the opposite 
party, and be deducted from the compensation, but if other- 
wise, they shall be borne by the company, and in either 
case they may, if not agreed upon, be taxed by the judge: 


20. The arbitrators, or a majority of them, or the sole 
arbitrator, may examine on oath or solemn affirmation, the 
parties, or such witnesses as voluntarily appear before them 
or him, and may administer such oath or affirmation; and 
any wilfully false statement made by any witness, under 
such oath or affirmation shall be deemed wilful and corrupt 
perjury, and punishable accordingly : 


21. A majority of the arbitrators at the first meeting after 
their appointment, or the sole arbitrator, shall fix a day on 
or before which the award shall be made, and if the same is 
not made on or before such day, or some other day to which 
the time for making it has been prolonged, either by the 
consent of the parties or by resolution of the arbitrators, 
then, the sum offered by the company as aforesaid, shall be 
the compensation to be paid by them: 


22. If the sole arbitrator appointed by the judge, or the 
Official Arbitrator appointed by the Minister of Public 
Works, or any arbitrator appointed by the parties, or the 
third arbitrator appointed by the two arbitrators, dies 
before the award has been made, or is disqualified, 
or refuses or fails to act within a reasonable time, then, 
in the case of the sole arbitrator, the judge, upon the 
application of either party, and in the case of the Official 
Arbitrator, the Minister of Public Works, upon a like 
application, the Judge or Minister being satisfied by affi- 


Arbitrators to 
consider in- 
creased value 
of remaining 
lands. 


Costs, how 
paid. 


Arbitrators 
may examine 
on oath. 


Time within 
which award 
may be made. 


Arbitrator 
dying, &c. 
Sub-s. 22 of 
1868 and 1876, 


76 


davit or otherwise of such death, disqualification, refusal or 
failure, may appoint another arbitrator m his place; and 

in the case of any arbitrator appointed by the parties, the 
company and party respectively may each appoint an 
arbitrator in the place of his arbitrator so deceased or not 
acting, and in the case of a third arbitrator appointed by 

the two arbitrators, the provisions of the sixteenth sub- ‘ 
section shall apply, but no recommencement or repetition 

of prior proceedings shall be required in any case: 


Compeny 23. Any such notice for lands, as aforesaid, may be 

may desist, — desisted from, and new notice given, with regard to the same 

ee oy other lands, to the same or any other party ; but in any 
such case the liability to the party first notified for all 
damages or costs by him incurred in consequence of such 
first notice and desistment, shall subsist : 


Surveyor or 24. The surveyor or other person offered or appointed 
Arbitrator as valuator or as sole arbitrator, shall not be disqualified by 
isquali- : E 3 
fied untess reason that he is professionally employed by either party, or 
Perec that he has previously expressed an opinion as to the amount 
' of compensation, or that he is related or of kin to any mem- 
ber of the company, provided he is not himself personally 
interested in the amount of the compensation ; and no cause 
of disqualification shall be urged against any arbitrator 
appointed by the judge after his appointment, but the 
objection must be made before the appointment, and its 
validity or invalidity shall be summarily determined by the 
judge : 


When disqua- 25. No cause of disqualification shall be urged against any 
see e gea, arbitrator appointed by the company or by the opposite 
No objections party aiter the appointment of a third arbitrator; and the 
aeeneioea Validity or invalidity or any cause of disqualification urged 
Arbitrator against any such arbitrator, before the appointment of a 
merece p- third arbitrator, shall be summarily determined by the 
: judge, on the application of either party, after two clear 
days’ notice to the other, and if the cause is determined to 
be valid, the appointment shall be null, and the party offer- 
ing the person so adjudged to be disqualified, shall be held 

not to have appointed an arbitrator: 


Awards not 26. No award shall be invalidated from any want of form 

ei eb or other technical objection, if the requirements of this Act { 
have been complied with, and if the award state clearly the 
sum awarded, and the lands or other property, right or : 
thing for which such sum is to be the compensation ; nor 
shall it be necessary that the party or parties to whom the 
sum is to be paid, be named in the award : 

Hee peace 27. Upon payment or legal tender of the compensation 

onpayment Or annual rent so awarded or agreed upon to the party 


of tender, &c. j “AVR RE Beer a 
ee int entitled to receive the same, or upon the payment into 


ed 


« 
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Court of the amount of such compensation in the manner 
hereinafter mentioned, the award or agreement shall vest in 

the company the power forthwith to take possession of the 

lands, or to exercise the right, or to do the thing for which 

such compensation or annual rent has been awarded or 

agreed upon, and if any resistance or forcible opposition be 

made by any person to theirso doing, the judge may, on Warrant of 
proof to his satisfaction of such award or agreement, issue Possession. 
his warrant to the sheriff of the district or county, or to a 

bailiff, as he may deem most suitable, to put the company in 
possession, and to put down such resistance or opposition, 

which the sheriff or bailiff, taking with him sufficient assist- 

ance, shall accordingly do : 


28. Such warrant may also be granted by any stich judge, when war- 
without such award or agreement, on affidavit to his satis- rant ot pos- 
faction that the immediate possession of the lands or of the fre before, 
power to do the thing mentioned in the notice, is necessary award. 
to carry on some part of the railway with which the com- 


pany are ready forthwith to proceed : 


b. But no judge shall grant any warrant under this sub- On what con- 
section unless ten days previous notice of the time and place gas 
when and where application for its granting will be made grant such 
to him, has been served upon the owner of the lard, or the Y@"™"" 
party empowered to convey the land, or interested in the 
land sought to be taken, or which may suffer damage from 
the taking of materials sought to be taken, or the exercise of 
the powers sought to be exercised, or the doing of the thing 
sought to be done, by the railway company; nor shall any 
judge grant any such warrant except upon the company Deposit of | 

OP : . : * Ooi Fo compensation 
giving security to his satisfaction, by deposit in a chartered jequired,1879 
bank indicated by him, to the credit of the company and 
such person or party jointly, of a sum larger than his esti- 
mate of the probable compensation, and not less than double 
the amount mentioned in the notice served under sub-sec- 
tion twelve of this section ; andthe cost of the application 
to and of any hearing before the judge, shall be borne by 
the railway company, unless the compensation awarded 
shall be less than they had declared their readiness to pay ; 
and no part of such deposit or of any interest thereon shall Deposit to be 
be repaid or paid to such company or paid to such owner Pry aae's > 
or party without an order from such judge, which he shall order. 
have power to make in accordance with the terms of the 


award. 


29. The compensation for any Jands which might be taken when the | 
without the consent of the proprietor, shall stand in the compensanon 
stead of such lands ; and any claim to or incumbrance UPON the place of 
the said lands, or any portion thereof, shall, as against the the land. 
company, be converted into claim to the compensation, or to 
a like proportion thereof, and they shall be responsible 


As to incum- 
brances, &c., 
upon lands, 
&c., purchas- 
ed or taken in 
Ontario, Nova 
Scotia or New 
Brunswick, 
Sees. 101 as 
to other Pro- 
vinces. 


What notice 
to be pub- 
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accordingly whenever they have paid such compensation, or 
any part thereof, to a party not entitled to receive the same, 
saving always their recourse against such party. 


30. If the company has reason to fear any claims or incum- 
brances, or if any party to whom ihe compensation or annual 
rent, or any part thereof is payable, refuses to execute the 
proper conveyance and guarantee, or if the party entitled to 
claim the same cannot be found, or is unknown to the com- 
pany, or if for any other reason the company deems it advis- 
able, the company, may, if the lands are situated in either of 
the Provinces of Ontario, Nova Scotia or New Brunswick, 
pay such compensation into the office of one of the superior 
courts for the Province in which the lands are situated, 
with the interest thereon for six months, and may deliver to 
the.clerk of the court an authentic copy of the conveyance, 
or of the award or agreement if there be no conveyance ; 
and such award or agreement shall thereafter be deemed to 
be the title of the company to the land therein mentioned : 


31. A notice, in such form and for such time as the court 
appoints, shall be inserted in some newspaper, if there be 
any, published in the district or county in which the lands 
are situate, and at the seat of Government of the Province, 
which shall state that the title of the company, that is, the 
conveyance, agreement or award, is under this Act, and 
shall call upon all persons entitled to the land, or to any 
part thereof, or representing or being the husbands of any 
parties so entitled, to file their claims to the compensation, 
or any part thereof; and all such claims shall be received 


. and adjudged upon by the court, and the said proceedings 


Order cf 
Court distri- 
buting com- 
pensation. 


By whom 
costs shall be 
paid. 


When interest 
shall be re- 
turned to, or 
paid by the 
Company. 


shall forever bar all claims to the lands, or any part thereof, 
including dower, as well as all mortgages or Incumbrances 
upon the same; and the court shall make such order for 
the distribution, payment or investment of the compensa- 
tion, and for the securing of the rights of all parties 
interested, as to right and justice, and according to. the 
provisions of this Act and the Special Act, and to law, 
appertain : 


82. The costs of the proceedings, or any part thereof, shall 


be paid by the company, or by any other party, as the court 
may order : 


_ 88. If such order of distribution be obtained in less than 
six months from the payment of the compensatién into 
court, the court shall direct a proportionate part of the 
interest to be returned to the company, andif from any error, 
fault or neglect of the company, it is not obtained until after 
the six months have expired, the court shall order the com- 


pany to pay to the proper claimants the interest for such 
further period as may be right. 


i 
| 
| 
} 
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34. If the lands so taken are situated in the Province of Case in which 
Quebec, and if the company have reason to fear any such /ands are an 
claim, mortgage, hypothec or incumbrance, or if any party and Company 
to whom the compensation or annual rent, or any part there- bare eason 
5 cums 
of, is payable, refuses to execute the proper conveyance and brances, pro- 
guarantee, or if the party entitled to claim the compensa- Vided fer. 
tion or rent cannot be found, or is unknown to the company, 
or if for other reasons the company deems it advisable, the 
company may pay such compensation into the hands of the 
Prothonotary of the Superior Court for the District 
in which the land is situate, with the interest thereon for 
six months, and may deliver to the said prothonotary an 
authentic copy of the conveyance—or of the award if there be 
no conveyance—, and such award shall thereafter be deemed 
to be the title of the company to the land therein mentioned, 
and proceedings shall thereupon be had for the confirmation 
of the title of the company, in lke manner as in other cases ; 
of confirmation of title, except that, in addition to the usual Special no-, 
contents of the notice, the prothonotary shall state that the er ioe 
title of the company (that is, the conveyance or award) is 
under this Act, and shall call upon all persons entitled to 
the lands, or any part thereof, or representing or being the 
husband of any party so entitled, to file their claims to the 
compensation or any part thereof; and all such claims shall 


be receiyed and adjudged upon by the court : 


85. Such judgment of confirmation shall forever bar all Effect ota 
claims to the land or any part thereof (including dower not J74gment. of 
yet open) as well as any mortgage, hypothec or incumbrance ~ 
upon the same; and the court shall make such order for the 
distribution, payment and investment of the compensation, 
and for the security of the rights of all parties interested, as 
to right and justice, and the Special Act, and the provisions 


of this Act and to law, shall appertain : 


36. The costs of the proceedings, or any part thereof, shall By whom 
be paid by the company or by any other party, as the court costs to be 
may order; and if judgment of confirmation be obtained in ° 
less than six months from the payment of the compensation 
to the prothonotary, the court shall direct a proportionate Interest. 
part of the interest to be returned to the company, and if 
from any error, fault or neglect of the company, it is not 
obtained until after the six months have expired, the court 
shall order the company to pay the prothonotary the interest 
for such further period as may be right. 


87. If the railway passes through any land belonging to The case of | 
or in possession of any tribe of Indians in Canada, or if any ing through 
act occasioning damage to their lands be done under the Indian lands 
authority of this Act or the Special Act, compensation Sha ee Sosa 


be made to them therefor, in the same manner as is provided 
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with respect to the lands or rights of other individuals ; and 
whenever it is necessary that arbitrators should be chosen 
by the parties, the Minister of the Interior is hereby author- 
ized and required to name an arbitrator on behalf of the 
Indians; and where the lands belong to the Indians the 
amount awarded in any case shall be paid to the said Minis- 
ter of the Interior for the use of such tribe or body. 


Power totake 9388. Whenever stone, gravel, earth, sand or water is 


materials for required for the construction or maintenance of any railway, 


of Koad. or any part thereof, the company may, in case they cannot 
1879. agree with the owner of the lands on which the same are 


situated, for the purchase thereof, cause a Land Surveyor 
duly licensed to act as such in the Province or Territory, to 
make a map and description of the property so required, 
and they shall serve a copy thereof with their notice of 
arbitration, as in the case of acquiring the roadway; and 
all the provisions of this Act as to the service of the said 
notice of arbitration, compensation, deeds, payment of 
money into court, the right to sell, the right to convey, and 
the parties from whom lands may be taken, or who may sell. 
shall apply to the subject-matter of this sub-section, and to 
the obtaining materials as aforesaid ; and such proceedings 
may be had by the company, either for the right to the fee- 
simple in the land, from which the said material shall be 
taken, or for the right to take material for any time they 
Notice in case Shall think necessary ; and the notice of arbitration, in case 
taka arbitration is resorted to shall state the interest and powers 
"required : 


Power to 39. Whenever any gravel, stone, earth, sand or water is 
SH aan taken as aforesaid, at a distance from the line of the railway, 
i879, ~~ the company may lay down the necessary sidings, water- 
pipes or conduits and tracks over or through any lands in- 
tervening between the railway and the landson which such 
material or water is found, whatever the distance may be; 
and all the provisions of this Act, except such as relate to the 
filing of plans and publication of notice, shall apply and 
may be used and exercised to obtain the right of way from 
the railway to the land on which such materials are situated ; 
and such right may be acquired for a term of years or per- 
May be oxer- manently, as the company may think proper; and the 
repairing ana POWers in this and the next preceding sub-section contained 
maintaining may at all times be exercised and used in all respects, after 


fine ft) railway is constructed, for the purpose of repairing and 
maintaining the railway. 

Provision 40. Whenever, for the purpose of procuring sufficient lands 

when e 


whole lot or {or stations or gravel-pits, or for constructing, maintainin g 
parcel of land and using the railway, any land may be taken under the 
san ee Put- compulsory provisions of this section, and by purchasing 


en) 


eS 


ee ON ey Oe 


” 
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the whole of any lot or parcel of land over which the railway chased with 
is to run, or of which any part may be taken under the said adv eniaee, 
provisions, the company can obtain the same at a more 
reasonable price or to greater advantage than by purchasing 

the roadway line only or only such part as aforesaid, the 
company may purchase, hold, use or enjoy the whole of such 

lot or parcel, and also the right of way thereto, if the same 

be separated from their railway, and may sell and convey 

the same, or any part thereof, from time to time, as they 

may deem expedient ; but the compulsory provisions of this 

Act shall not apply to the taking of any portion of such 

lot or parcel not necessary for the purposes aforesaid. 


10. Whenever any railway company, subject for any Proceeding 
cause to the legislative authority of the Parliament of Rennes 
Canada, (and whether the provisions of this Act generally qa for the 
do or do not for other purposes apply to such company or ad 
their railway,) requires at any station or place on the line traffic at any 
of such railway more ample space for the convenient ac- ae oe a 
commodation of the public and of the traffic on the railway °° 
than they then possess or can take without the consent of 
the proprietors thereof, the company may cause a plan to be 
made of the additional ground required at such station or 
place for the purposes aforesaid, not being in actual use for 
similar purposes by any other railway company, (and for 
the purpose of making such plan shall have the powers 
granted to railway companies for making surveys, by the 
seventh section of this Act,) and may transmit such plan to 
the Minister of Public Works, with an application (supported 
by affidavit) on behalf of the company, referring to such 
plan and stating that certain grounds shewn thereon is neces- 
sary for the purposes aforesaid, and that no other ground 
suitable for the purpose can be acquired at such place on 
reasonable terms and with less injury to private rights, and 
requesting the Minister to authorize the taking thereof for 
such purposes under this Act,—of which application ten days 
notice shall be given to the owner or possessor of such pro- 
perty; and the correctness of the plan and the truth of the 
allegations in such application shall be certified by the Presi- 
dent or one of the Directors of the company, and by their 
Engineer ; and such plan and statement shall be made and 
transmitted to the Minister in duplicate. 


4i, The Minister of Public Works shall inquire into the ee of 
correctness of the plan and the truth of the allegations of the Publie Works 
application aforesaid, and being satisfied thereof, shall grant ee 
a certificate to that effect, and declaring it to be necessary In ~~ 
the public interest that the ground shewn on such plan, or 
any less quantity should be acquired by the company ; and 
such certificate shall be anuexed to one of the duplicates of 
the said plan and statement, and the other duplicate shall 
remain in the office of the Minister. 

1—6 
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12, Upon the granting of such certificate as aforesaid by 
the Minister of Public Works, and by virtue thereof, the 
company shall have power to take the ground shewn on the 
said plan as required for the purposes aforesaid, without the 
consent of the proprietors; and the company and all cor- 
porations or parties who could not otherwise convey the 
same to the company, shall have, with respect to any such 
ground, all the powers granted by the sections of this Act, 
headed ‘LANDS AND THEIR VALUATION,” to railway com- 
panies, corporations and parties who could not otherwise 
convey the same, with respect to lands which may be taken 
without the consent of the proprietors thereof; and the 
enactments and provisions of the said section, except such as 
refer to the map or plan and Book of Reference therein men- 
tioned, or as limit the extent of land to be taken, shall apply 
and are hereby extended to the ground mentioned in the said 
certificate of the Minister of Public Works, and to all the 
proceedings connected with or consequent upon the acquir- 
ing or taking of such ground, or any part thereof, with or 
without the consent of the proprietor; and if at any time 
thereafter the company shall not require the whole or any 
portion of the land acquired under the sections last afore- 
said, then such land as is not so required shall be sold by 
public auction after thirty days notice thereof in any news- 
paper. 


4S. Any such{ certificate as aforesaid, purporting to be 
signed by the Minister of Public Works, shall be received as 
authentic in all courts of law or equity, without proof of 
such signature or other evidence, unless its authenticity be 
called in question on behalf of the Crown. 


44. The provisions of the four next preceding sections shall 
apply to every railway company heretofore, or which may 
be hereafter incorporated, and to every railway heretofore 
constructed, or now in course of construction or hereafter to 
be constructed, as well as to those railways and railway 
companies to which this Act is by its provisions declared to 
be generally applicable. 


HIGHWAYS AND BRIDGES. 


AS. The railway shall not be carried along an existing 
highway, but merely cross the same in the line of the rail- 
way, unless leave has been obtained from the proper muni- 
cipal or local authority therefor ; and no obstruction of such 
highway with the works shall be made without turning 
the highway so as to leave an open and good passage for 
carriages, and, on completion of the works, replacing the 
highway, under a penalty of not less than forty dollars for 
any contravention; but, in either case, the rail itself, pro- — 
vided it does not rise above nor sink below the surface of 
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the road more than one inch, shall not be deemed an obstruc- 
tion: 


2. No part of the railway which crosses any highway ... 
without being carried hay by a bridge, or oaate by Arihiateks 
tunnel, shall rise above or sink below the level of the high- emacs 
way more than one inch ; and the railway may be carried any highway 
across or above any highway within the limits aforesaid : be haa t 

3. The span of the arch of any bridge erected for Calrying weight and 
the railway over or across any highway shall at all times ines ef 
be, and be continued of the open and clear breadth and space, heneraten 
under such arch, of not less than twenty feet, and of a 
height from the surface of such highway to the centre of 
such arch of not less than twelve feet: and the descent 
under any such bridge shall not exceed one foot in twenty 
feet : 


4. The ascent of all bridges erected to carry any highway ascent of 
over any railway shall not be more than one foot in twenty bridges. 
feet increase over the natural ascent of the highway: and a 
good and sufficient fence shall be made on each side of every 
bridge, which fence shall not be less than four feet above the 
surface of the bridge: 


5. Every highway or other overhead bridge or other erec- provision 
tion or structure over any railway to which this Act applies, with respect 
existing at the time of the passing of this Act, of which the hiidend os 
lower beams or members of the superstructure are not of a railways. 
sufficient height from the surface of the rails to admit of an 
open and clear headway of at least seven feet between the 
top of the highest freight cars then running on such railway 
and the bottom of such lower beams or members, shall, 
within twelve months from that date, he reconstructed to 
that effect, with suitable approaches thereto, if a bridge, at 
the cost of the railway company, municipality or other 
owner thereof, and shall at all times thereafter be main- 
tained at such height; and every such railway company, And as to the 
before using higher freight cars than those running on their Ooinbady'td 
railways at the time of the passing of this Act, or of the about to use 
reconstruction, as aforesaid of any such bridge or other erec- Joftier relg 
tion or structure, as the case may be, shall after having first 
obtained the consent of the municipality, or of the owners 
of such bridge or other erection or structure, raise every 
such bridge or other erection or structure over their railway 
‘and the approaches thereto, if necessary, at the cost and 
charges of the railway company, so as to admit, as aforesaid, 
an open and clear headway of not less than seven feet over 
the top of the highest freight car then about to be used on 
the railway : 

(6.) And whenever a highway bridge or any other erec- Highway 
tion or structure shall hereafter be constructed over a rail- bridges, &e., 
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structed over Way, or whenever it shall become necessary to reconstruct 


railways to be 
made of a cer- 


any highway bridge, or other erection or structure already 


tain height . built over a railway, or to make large repairs to the same, 
above the top the lower beams or members of the superstructure of any 


of the highest. 
freight cars, 


such highway or overhead bridge, or of any other erection 


and at whose oy structure over any railway, and the approaches thereto, 


expense, 
1879, 


shall be constructed or reconstructed at the cost of the rail- 
way company or of the municipality or other owner of the 


bridge, erection or structure, as the case may be, and shall, 


at all times, be maintained, at a sufficient height from the 
surface of the rails of the railway to admit of an open and 


clear headway of not less than seven feet between the top of 


Provision in 
case of higher 
cars being 
used there- 
after. 


the highest freight cars then running on the railway and 
the lower beams or members of such bridge or other erection ; 
and thereafter, any railway company, before using higher 


freight cars than those running on their railway at the time 


of the construction or reconstruction of, or large repair to such 
bridge or other erection or structure, shall, after haying first 
obtained the consent of the municipality, or of the owners of 
such highway bridge, or other erection or structure, raise the 


_ said bridge or other erection or structure, and the approaches 


Precautions 
when Rail- 
Way crosses & 
highway. 


Fences to bé 
erected on 
each side of 
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gates and 
crossings. 


thereto, if necessary, at the cost and charges of the railway 
company, so as to admit, as aforesaid, an open and clear head- 
way of not less than seven feet over the top of the highest 
freight car then about to be used, on the railway : 


6. Signboards stretching across or projecting over the 
highway crossed at a level by any railway, shall be erected 
and kept up at each crossing at such height as to leave six- 
teen feet from the highway to the lower edge of the sign- 
board, and_ having the words “ Railway Crossing” painted 
on each side of the signboard, in letters not less than six 
inches in length; and for any neglect to comply with the 
requirements of this sub-section, a penalty not exceeding 
forty dollars shall be incurred. 


FENCES. 


EG, Within six months after any lands have been taken 
for the use of the railway, the company shall, if thereunto — 
required by the proprietors of the adjoining lands, at their — 
own costs and charges, erect and maintain on each side of | 
the railway, fences of the height and strength of an ordinary — 
division fence, with sliding gates, commonly called hurdle — 


_ gates, with proper fastenings, at farm crossings of the road, 


Liability of 
Company 
until cattle 
guards are 
erected, 


for the use of the proprietors of the lands adjoining the rail- 
way; and also cattle-guards at all road crossings, suitable — 
and sufficient to prevent cattle and animals from getting on | 
the railway: 


2. Until such fences and cattle-guards are duly made, the — 
company shall be liable for all damages which may be done : 
by their trains or engines to cattle, horses or other animals — 
on the railway : 
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3. After the fences or guards have been duly made, and When to be 
while they are duly maintained, no such liability shall accrue exempted. 
for any such damages, unless negligently or wilfully done: 


_ 4, If any person rides, leads or drives any horse or any persons pro- 
other animal, or suffers any such horse or other animal to hibited from 
enter upon such railway, and within the fences and guards, £258 9," 
other than the farm crossings, without the consent of the with cattle, 
company, he shall for every such offence forfeit a sum not °™ 
exceeding forty dollars, and shall also pay to the party 


agerieved all damages sustained thereby : 


5. No person other than those connected with, or employed wot to walk 
by the railway, shall walk along the track thereof, except on track. 
where the same is laid across or along a highway: 


6. Each and every railway company heretofore incorpor- power to 
ated or which may hereafter be incorporated, and subject to erect snow 
the jurisdiction of the Parliament of Canada, as well as the BUCnive 
Government of Canada with respect to all railways con- lands. 1873. 
structed by or being the property or under the control of the 
Dominion of Canada, shall have the right, on and after the 
first day of November, in each year, to enter into and upon 
any lands of Her Majesty, or into and upon the lands of any 
corporation or person whatsoever, lying along the route or 
line of any railway, and to erect and maintain snow fences 
thereon, subject to the payment of such land damages (if 
any) as may be thereafter established, in the manner pro- 
vided by law with respect to such railway, to have been 
actually suffered: Provided always, that any snow fences Proviso. 
so erected shall be removed on or before the first day of 
April then next following. 


TOLLS. 


17. Tolls shall be, from time to time, fixed and regulated Tolls to be 
by the by-laws of the company, or by the directors, if a ap 
thereunto authorized by the by-laws, or by the shareholders wise. 
at any general meeting, and may be demanded and received 
for all passengers and goods transported upon the railway, 
or in the steam vessels to the undertaking belonging, and 
shall be paid to such persons and at such places near to the 
railway, in such manner and under such regulations as the 
by-laws direct : 

2. In case of denial or neglect of payment on demand of Seth ae 
any such tolls, or any part thereof, to such persons, the same mavabelen: 
may be sued for and recovered in any competent court ; or forced, 
the agents or servants of the company may seize the goods 
for or in respect whereof such tolls ought to be paid, and 
detain the same until payment thereof, and in the mean- 
time the said goods shall be at the risk of the owners there- 


of: 
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When iftolls 8. If the tolls are not paid within six weeks, the company 
are not paid, may sell the whole or any part of such goods, and out of the 
ees ising f h sale retain the tolls payable, and all 
trained may money arising from such sale retain the tolls payable, and a 
be sold. charges and expenses of such detention and sale,—rendering 
the surplus, if any, or such of the goods as remain unsold, to 


the person entitled thereto : 


When goods 4. If any goods remain in the possession of the company 

distrained or nnclaimed for the space of twelve months, the company may 

besold. . thereafter, and on giving public notice thereof by advertise- 
ment for six weeks in the Official Gazette of the Province in 
which such goods are, and in such other newspapers as they 
deem necessary, sell such goods by public auction ata time 
and place to be mentioned in such advertisement, and out of 
the proceeds thereof pay such tolls and all reasonable charges 

Proceeds,how for’storing, advertising and selling such goods; and the 

dealt with. balance of the proceeds, if any, shall be kept by the com- 
pany for a further period of three months, to be paid over 
to any party entitled thereto : 


How balance 95. In default of such balance being claimed before the 

a disposed xniration of the period last aforesaid, the same shall be paid 
over to the Receiver-General, to be applied to the general 
aM of Canada, until claimed by the party entitled 
thereto : 


Tolls—how 6. All or any of the tolls may, by any by-law, be reduced 

raned’ ~—s and again raised as often as deemed necessary for the in- 
terests of the undertaking ; but the same tolls shall be pay- 
able at the same time and under the same circumstances 
upon all goods and by all persons, so that no undue advan- 
tage, privilege or monopoly may be afforded to any person or 
class of persons by any by-laws relating to the tolls: 


A fraction of 7. In all cases, a fraction in the distance over which goods 
@ mile or ton or passengers are transported on the railway shall be con- 
edincharg- sidered as a whole mile; and for a fraction of a ton in the 
ing tolls. weight of any goods, a proportion of the tolls shall be 
demanded and taken, according to the numbers of quarters of 
a ton contained therein, and a fraction of a quarter of a ton 


shall be deemed and considered as a whole quarter of a ton: 


Eaplcob fou 8. The Directors shall, from time to time, print and stick 
p . . y 

in officesand Up, or cause to be printed and stuck up, in the office, and in 

cars. all and every of the places where the tolls are to be collected 
In some conspicuous place there, a printed board or paper 
exhibiting all the tolls payable, and particularizing the price 
or sum of money to be charged or taken for the carriage of 
any matter or thing. 


Peuai pers 9. No tolls shall be levied or taken until approved of by 


by the Gover- the Governor in Council, nor until after two weekly publica- 
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tions in the Canada Gazette of the by-law establishing such nor in Coun- 
tolls, and of the Order in Council approving thereof: cil. 


10. Every by-law fixing and regulating tolls shall be sub- The Governor 
ject to revision by the Governor in Council, from time to My revise 
time, after approval thereof; and after an Order in Council, fixing tolls. 
reducing the tolls fixed and regulated by any by-law, has 
been twice published in the Canada Gazette, the tolls 
mentioned in such Order in Council shall be substituted for 
those mentioned in the by-law, so long as the Order in 
Council remains unrevoked : 


11. The Parliament of Canada may, from time to time, When Parlia- 
reduce the tolls upon the railway, but not without consent ghee tis 
of the company, or so as to produce less than fifteen per cent. on Railways. 
per annum profit on the capital actually expended in its con- 
struction; nor unless, on an examination made by the 
Minister of Public Works of the amount received and 
expended by the company, the net income from all sources, 
for the year then last passed, is found to have exceeded 
fifteen per cent. upon the capital so actually expended : 


12. No by-law of any railway company by which any By-laws im- 
tolls are to be imposed or altered, or by which any party Rosing tolls, 
other than the members, officers and servants of the com- approved by 
pany are intended to be bound, shall have any force or effect See cinod 
until the same has been approved and sanctioned by the 


(Fovernor in Council. 
GENERAL MEETING OF SHAREHOLDERS. 


LS, The shareholders may assemble together at general Shareholders 
meetings for purposes connected with or belonging to the peneral meet 
undertaking, and at any annual general meeting, may elect ings. 
directors in the manner provided by the next succeeding 


section. 
PRESIDENT AND DIRECTORS—THEIR ELECTION AND DUTIES. 


19. A Board of Directors of the undertaking to manage its Board of 
affairs, the number whereof shall be stated in the special Act, ea 
shall be chosen annually by a majority of the shareholders 
voting at such election at a general meeting, the time and 
place for which shall be appointed by the Special Act, andif 
such election is not held on the day appointed, the directors 
’ shall cause such election to be held within as short a delay 


as possible after the day appointed : 


2. No person shall be admitted to vote on such subsequent ee entitled 
day except those who would have been entitled to vote Hye) goes oes 
the election been held on the day when it ought to have been 
held : 
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Vacancies, 3. Vacancies in the Board of Directors shall be filled in 
aneaeae the manner prescribed by the by-laws: 


Who qualified 4. No person shall be a director unless he is a stockholder, 
to be a Diree- owning stock absolutely in his own right, and qualified to 
“ie vote for directors at the election at which he is chosen : 


Calling of 5. The method of calling general meetings, and the time 

special meet- and place of the first meeting of stockholders, for the ap- 

cs ire pointment of directors, shall be determined and settled in 
the Special Act: 


Votes to bein 6. The number of votes to which each shareholder shall 

proportion €© be entitled on every occasion when the votes of the members 
are to be given, shall be in the proportion of the number of 
shares held by him, unless otherwise provided by the Special 
Act: 


Shareholders 7. All shareholders, whether resident in Canada or else- 

may vote by where, may vote by proxy, if they see fit; Provided that 

proxy. . f : : 
such proxy produce, from his constituent an appointment in 
writing, in the words or to the effect following, that is 


to say,— 

Fenn if TOL ~~ one of the share- 
holders of the , do hereby appoint 
of , to be my proxy, and in my absence to vote or 
give my assent toany business, matter or thing relating to the 
said undertaking, that may be mentioned or proposed at any 
meeting of the shareholders of the said company, or any of 
them, in such manner as he, the said 
thinks proper. In witness whereof, I have hereunto set my 
hand and seal, the day of , in the 
year 

Votes by 8. The votes by proxy shall be as valid as ifthe principals 

vir aebe a had voted in person ; and every matter or thing proposed or 
considered in any public meeting of the shareholders shall 
be determined by the majority of votes and proxies then 
present and given, and all decisions and acts of any such 
majority shall bind the company, and be deemed the decis- 
1ons and acts of the company: 

Term of fe 9. The directors appointed at the last election, or those 
rectors.  @Ppointed in their stead in. case of vacancy, shall remain in 
office until the next ensuing election of directors : 

Fea 10. In case of the death, absence or resignation of any of 


the directors, others may be appointed in their stead by the 
surviving directors ; but if such appointment be not made, 


such death, absence or resignation shall not inyalidate the 
acts of the remaining directors : 


| 


| 
| 
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11. The directors shall, at their first or at some other President. 
meeting after the election, elect one of their number to be the 
president of the company, who shall always, when present, Term of office. 
be the chairman of and preside at all meetings of the direc- 
tors, and shall hold his office until he ceases to be a director, 
or until another president has been elected in his stead ; and 
they may, in like manner, elect a vice-president, who shall Vice Presi- 
act as chairman in the absence of the president ; deny, 


12. The directors at any meeting at which not less than a Quorum. 
quorum, to be settled by the Special Act, are present, shall 
be competent to use and exercise all and any of the powers 
vested in them: 


13. The act of a majority of a quorum of the directors Acts of ma- 
present at any meeting regularly held, shall be deemed the J?tty fo bind 
act of the directors : ‘ 


14. No director shall have more than one vote except the Casting vote. 
chairman, who shall, in case of a division of equal numbers, 
have the casting vote: 


15. The directors shall be subject to the examination and Directors to 
control of the shareholders at their annual meetings, and be f¢ sublect to 
subject to all by-laws of the company, and to the orders and and by-laws. 
directions from time to time made at the annual or special 
meetings,—such orders and directions not being contrary 
to any express directions or provisions of this Act or the 


Special Act : 


16. No person holding any office, place or employment in or Oftcers of 
being concerned or interested in any contracts under or with Coupany 
the company, shall be capable of being chosen a director, or Direotors 
of holding the office of director, nor shall any person being a, or contrac- 
director of the company enter into, or be directly or indirectly, ‘™* 
for his own use and benefit, interested in any contract with 
the company, not relating to the purchase of land necessary 
for the railway, or be or become a partner of any contractor 
with the company : 


17. The directors shall make by-laws for the management By-laws for 
and disposition of the stock, property, business and affairs of arernaei se 
the company, not inconsistent with the laws of Canada, and 


for the appointment of all officers, servants and artificers, and 


__ prescribing their respective duties : 


. 18. The directors shall, from time to time, appoint such May appoint 
officers as they deem requisite, and shall take’ sufficient officers. 
security, by one or more penal bonds, or by the guarantee of 

the Canadian Guarantee Company, or of any society incorpo- 

rated for like purposes, or otherwise, as they may deem expe- © 

dient, from the manager and officers for the time being, for 


Vice-P resi- 
dent to act in 
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the safe keeping and accounting for by them respectively of 
the moneys raised by virtue of this Act and the Special Act, 
and for the faithful execution of their offices, as the directors 
think proper : 


19. In case of the absence or illness of the president, the 


the absenceof Vice-president shall have all the rights and powers of the 


the Presi- 
dent. 


Absence of 
President 
may be enter- 
ed in the 
minutes, and 
certified, &c. 


Directors to 
cause arnual 
accounts to 
be rendered. 


Calls, how 
made and. 
after what 
notice. 


Notice of 
meetings, 
how publish- 
ed. 


Payment of 
calls how to 
be made. 


president, and may sign all notes, bills, debentures and other 
instruments, and perform all acts which by the regulations 
and by-laws of the company, or by the Acts incorporating 
the company, are required to be signed, performed and done 
by the president : 


20. The directors may, at any meeting, require the secre- 
tary to enter such absence or illness among the proceedings 
of such meeting; and a certificate thereof signed by the 
secretary, shall be delivered to any person or persons requir- 
ing the same on payment to the treasurer of one dollar, and 
such certificate shall be taken and considered as primd facie 
evidence of such absence or illness, at and during the 
period in the said certificate mentioned, in all proceedings in 
courts of justice or otherwise: 


21. The directors shall cause to be kept, and annually on 
the thirty-first day of December to be made up and balanced, 
a true, exact and particular account of the moneys collected 
and received by the company or by the directors or man- 
agers thereof, or otherwise, for the use of the company, and 
of the charges and expenses attending the erecting, making, 
supporting, maintaining and carrying on of the undertaking, 


and of all other receipts and expenditures of the company or 
the directors. 


CALLS. 


_ 20. The directors may, from time to time, make such 
calls of money upon the respective shareholders, in respect 
of the amount of capital respectively subscribed or owing by 
them, as they deem necessary, and thirty days’ notice at the 
least shall be given of each call, and no call shall exceed the 
prescribed amount determined in the Special Act, or be made 
at a less interval than two months from the previous call, 
nor shall a greater amount be called in, in any one year, than 
the amount prescribed in the Special Act: 


2. All notices of meetings or of calls upon the shareholders 


of the company shall be published weekly in the Canada — 


Gazette, which shall be conclusive evidence of the sufficiency 
of such notice: 


3. very shareholder shall be liable to pay the amount of | 


the call so made in respect of the shares held by him to the 


ae PA al 
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persons, and at the times and places from time to time 
appointed by the company or the directors: 


4. If before or on the day appointed for payment, any Interest to be 
shareholder does not pay the amount of the call, he shall be chargeable 
liable to pay interest for the same, at the rate of six per Sr Se 
centum per annum, from the day appointed for the payment 


thereof to the time of the actual payment : 


5. If at the time appointed for the payment of any call, amount of 
any shareholder fails to pay the amount of the call, he may ©@l! may be 
be sued for the same in any court of competent jurisdiction, rent 
and the same may be recovered with lawful interest from 


the day on which the call became payable: 


6. In any action or suit to recover any money due upon What allega- 
any call, it shall not be necessary to set forth the special ba aa 
matter, but it shall be sufficient to declare that the defend- necessary in 
ant is the holder of one share or more, stating the number of ®cfions fer 
shares, and is indebted in the sum of money to which the ~ 
calls in arrear amount, in respect of one call or more upon 
one share or more, stating the number and amount of each 
of such calls, whereby an action had accrued to the com- 


pany by virtue of the Special Act : 


4. The certificate of proprietorship of any share shall be Certificate of 
admitted in all courts, as primd facie evidence of the title of epee 
any shareholder, his executors, administrators, successors or face evi- 


assigns to the share therein specified ; ence. 


8. But the want of such certificate shall not prevent the Proviso. 
holder of any share from disposing thereof: 


9. Any person neglecting or refusing to pay a rateable Penalty for 
share of the calls as aforesaid, for the space of two months peru topay 
after the time appointed for the payment thereof, shall forfeit ~~ 
his shares in the undertaking, and all the profit and benefit 
thereof—which forfeiture shall go to the company for the 

_ benefit thereof : 


10. No advantage shall be taken of the forfeiture, unless When only 
the shares are declared to be forfeited at a general meeting of forfeitare of 
the company, assembled at any time after such forfeiture taken advan- 


has been incurred : tage of. 


11. Every such forfeiture shall be an indemnification to Effect of for- 
and for every shareholder so forfeiting against all actions, abi tna 
suits or prosecutions whatever, commenced or prosecuted for ; 
-any breach of contract or other agreement between such 
shareholder and the other shareholders with regard to carry- 


ing on the undertaking: 
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Directorsmay 12. The directors may sell, either by public auction or 
sell forfeited private sale, and in such manner and on such terms as to 
them may seem meet, any shares so declared to be forfeited, 
and also any shares remaining unsubscribed for in the 
capital stock of the company, or pledge such forfeited or 
unsubscribed shares for the payment of loans or advances 
made or to be made thereon, or of any sums of money bor- 

rowed or advanced by or to the company : 


Certificate of 13. A certificate of the treasurer of the company that. the 
zreasurer ‘0 forfeiture of the shares was declared, shall be sufficient 
of forfeiture evidence of the fact, and of their purchase by the purchaser : 
ees of and such certificate, with the receipt of the treasurer for 
the price of such shares, shall constitute a good title to the 
shares; and the certificate shall be, by the said treasurer, 
enregistered in the name and with the place of abode and 
occupation of the purchaser, and shall be entered in the 
books required to be kept by the by-laws of the company ; 
and such purchaser shall thereupon be deemed the holder of 
such shares, and shall not be bound to see to the application 
of the purchase money, nor shall his title to such shares be 
affected by any irregularity in the proceedings in reference 
to ce sale; and any shareholder may purchase any shares 
so sold: 


Interest may 14. Shareholders willing to advance the amount of their 

be allowed to 2) : 5 

Shareholders Shares, or any part of the money due upon their respective 

paying money shares beyond the sums actually called for, may pay the same, 

in advance on : Sete a8 

their shares. 20d upon the principal moneys so paid in advance, or so 
much thereof as from time to time exceeds the amount of the © 
calls then made upon the shares in respect to which such * 
advance is made, the company may pay such interest at the 
legal rate of interest for the time being, as the shareholders 
paying such sum in advance and the company agree upon ; 
but neh interest shall not be paid out of the capital sub- 
scribed. 


DIVIDENDS, 


Declaration i. At the general meetings of the shareholders of the © 
nd. . ‘ aS. nat: 

undertaking from time to time holden, a dividend shall be — 

made out of the clear profits of the undertaking, unless such — 

meetings declare otherwise : 


oe a 2. Such dividend shall be at and after the rate of so much 
"per share upon the several shares held by the shareholders — 
in the stock of the company, as such meeting may think fit — 
to appoint or determine : ; 
eee 8. No dividend shall be made whereby the capital of the — 
capital. company is in any degree reduced or impaired, or be paid 


out of such capital, nor shall any dividend be paid in respect 
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of any share, after a day appointed for payment of any call 
for money in respect thereof, until such call has been paid: 


4, The directors may, in their discretion,, until the rail- Directors may 
way is completed and opened to the public, pay interest at Pay tener 
any rate not exceeding six dollars per hundred dollars per ed up in 
annum, on all sums called up in respect of the shares, from peda oO! 
the respective days on which the same have been paid, such 
interest to accrue and be paid at such times and places as 


the directors may appoint for that purpose : 


5. No interest shall accrue to the proprietor of any share No interest 
upon which any call is in arrear in respect of such share or 0 shares in 
upon any other share held by the same shareholder while een 
such call remains unpaid. 


SHARES AND THEIR TRANSFER. 


22. Shares in the undertaking may, by the parties, be Shareholders 
sold and disposed of by instrument in writing, to be made MAY dispose 
in duplicate, one part of which shall be delivered to the 
directors, to be filed and kept for the use of the Company, 
and an entry thereof shall be made in a book to be kept for 
that purpose; and no interest or dividend on the shares 
transferred shall be paid to the purchaser until such dupli- 
cateis so delivered, filed and entered : 


2. Sales shall be in the form following, varying the names form of sale 
and descriptions of the contracting parties as the case may 
require :— 


I, A.B., in consideration of the sum of , paid to 
me by C.D., hereby do sell and transfer to him share (or 
shares) of the stock of the , to hold to him, the 


said ©.D., his heirs, executors, administrators and assigns, 
subject to the same rules and orders, and on the same condi- 
tions that I held the same immediately before the execution 
hereof. And J, the said C.D., do hereby agree to accept of 


the said share (or shares) subject to the same rules, 
orders and conditions. Witness our hands this 
day of in the year 18 


3. The stock of the company shall be deemed personal Stock to be 


estate, but no shares shall be transferable until all previous FENG 
_ calls thereon have been fully paid in, or the said shares have transfer of 
been declared forfeited for the non-payment of calls thereon ; ey 


and no transfer of less than a whole share shall be valid: 


4. If any share in the company be transmitted by the Transmission 
death, bankruptcy or last will, donation or testament, or by ete ‘ 
the intestacy of any shareholder, or by any lawful means transfer, pro- 


other than the transfer hereinbefore mentioned, the party to vided for. 


94 


whom such share is transmitted shall deposit in the office 
of the company a statement in writing, signed by him, de- 
claring the manner of such transmission, together with a 
duly certified copy or probate of such will, donation or tes- 
tament, or sufficient extracts therefrom, and such other 
documents or proof as may be necessary ; and without such 
proof the party shall not be entitled to receive any share of 
the profits ofthe company, nor to vote in respect of any such 
share as the holder thereof: 


Company not 5. The company shall not be bound to see to the execu- 

ound to see |: f : " 

to the execu- tion of any trust, whether express, implied or constructive, 

tion of trusts. to which any of the shares may be subject;.and the receipt 
of the party in whose name any share stands in the books 
of the company, or if it stands in the name of more parties 
than one, the receipt of one of the parties named in the 
register of shareholders shall, from time to time, be a 
sufficient discharge to the company for any dividend or 
other sum of money payable in respect of the share, notwith- 
standing any trust to which the share may then be subject, 
and whether or not the company have had notice of the 
trusts ; and the company shall not be bound to see to the 
application of the money paid upon such receipt : 


Company not 6. The funds of the company shall not be employed in 
0 take stock the purchase of any stock in their own or in any other 
orany other COMpany. 

companies, 


SHAREHOLDERS. 


Shareholders 23%. Hach shareholder shall be individually liable to the 

liable, and to Creditors of the company to an amount equal to the amount 

what extent, unpaid on the stock held by him, for the debts and liabili- 
ties thereof, and until the whole amount of his stock has 
been paid up; but shall not be liable to an action therefor 
before an execution against the company has been returned 
unsatisfied in whole or in part : 


When. and. 2. Municipal corporations in any Province in Canada 
pal corporast Deiig- duly: empowerad so to do by the laws of the Province, 
Monaragy) and subject to the limitations and restrictions by such laws 
Me ’ prescribed, may subscribe for any number of shares in the 
capital stock of the company ; and the Mayor, Warden or 
Reeve, or other head of any such corporation holding stoc k 
to the amount of twenty thousand dollars or upwards, shall 
be ex officio one of the directors of the company in addition 
to the number of directors authorizod by the Special Act : 


Account of 3. A true and perfect account of the na 
; mes and places of 
residence of abode of the several shareholders shall be entered in a book 


Aeeige to be kept for that purpose. 


ee bea Se 
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BY-LAWS, NOTICES, &c. 


24, All by-laws, rules and orders regularly made, shall By-laws to be 
be put into writing and signed by the chairman or person Eanes 
presiding at the meeting at which they are adopted, and signed by 
shall be kept in the office of the company; and a printed Chairmen. 
copy of so much of them as relates to or affects any party 
other than the members or servants of the company, shail 
be affixed openly in every place where tolls are to be gathered: 
and a printed copy of so much of them as relates to the 
safety and liability of passengers shall be openly affixed in 
each passenger car,—and in like manner so often as any 
change or alteration is made to the same; and any copy of 
the same, or of any of them, certified as correct by the 
President or Secretary, shall be evidence thereof in any 
court ; 


2. All such by-laws, rules and orders shall be submitted By-laws to be 


: ited t 
from time to time to the Governor for approval : rep elaeaen 


3. Copies of the minutes of proceedings and resolutions of Copies of 
the shareholders of the company, at any general or special Minus} to be 
meeting, and of the minutes of proceedings and resolutions evidence, 
of the directors, at their meetings, extracted from the 
minute-books kept by the Secretary of the company, and by 
him certified to be true copies extracted from such minute- 
books, shall be evidence of such proceedings and resolutions 
in any court: 


4, All notices given by the Secretary of the company, by Notices by 
order of the directors, shall be deemed notices by the Recretary 
directors and company. 


WORKING OF THE RAILWAY. 


2%. Every servant of the undertaking employed in a pas- Servants to 
senger train or at a station for passengers, shall wear upon Wear badges, 
his hat or cap a badge, which shall indicate his office; and 
he shall not, without such badge, be entitled to demand or 
receive from any passenger any fare or ticket, or to exercise 
any of the powers of his office, or to interfere with any pas- 
senger or his baggage or property : 


2. The trains shall be started and run at regular hours to Trains to 
be fixed by public notice, and shall furnish sufficient accom- ee 
modation for the transportation of all such passengers and hours. 
goods as are within a reasonable time previous thereto offered 
for transportation at the place of starting, and at the junc- 
tions of other railways and at usual stopping-places estab- 
lished for receiving and discharging way-passengers and 


goods from the trains : 
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Carriage on 8. Such passengers and goods shall be taken, transported 
payment of and discharged at, from and to such places, on the due pay- 


freight. ment of the toll, freight or fare legally authorized therefor : 


The Company 4. The party aggrieved by any neglect or refusal in the 
liable for premises, shall have an action therefor against the company ; 
wees from which action the company shall not be relieved by any 
1868 and 1871. notice, condition or declaration, if the damage arises from 


any negligence or omission of the company or of its servants : 


Checks tobe 5. Checks shall be affixed by an agent or servant to every 

ped on parcel of baggage having a handle, loop or fixture of any 

a kind thereupon, and a duplicate of such check shall be 
given to the passenger delivering the same : 


Penalty for 6. If such check be refused on demand, the company shall 

refusing to pay to such passenger the sum of eight dollars, to be recovered 

gives ina civil action; and further, no fare or toll shall be col- 
lected or received from such passenger, and if he has paid 
his fare the same shall be refunded by the conductor in charge 
of the train : ; 


Passengera 7. Any passenger producing such check may himself be a 

witness in his witness in any suit brought by him against the company to 

own behalf. ©. : 5 : 
prove the contents and value of his baggage not delivered 
to him ; ' 


Baggage cars 8. The baggage, freight, merchandise or lumber cars shall 

Up ates not be placed in rear of the passenger cars, and if any such 

senger cars. be so placed, the officer or agent directing or knowingly 
suffering such arrangement, and the conductor of the train, 
shall severally be guilty of a misdemeanor, and be punished 
accordingly : 


Locomotives 9. Every locomotive engine shall be furnished with a bell 
por aee peas of at least thirty pounds weight, and with a steam whistle ; 


Toberungor 10. The bell shall be rung, or the whistle sounded at the 
aes distance of at least eighty rods from every place where the 
ing, ‘&c. railway crosses any highway, and be kept ringing or be 
sounded at short intervals, until the engine has crossed such 
highway, under a penalty of eight dollars for every neglect 
Penalty and thereof, to be paid by the company, who shall also be liable 
&“ for all damages sustained by any person by reason of such 
neglect ; and one-half of such penalty and damages shall be 
chargeable to and collected by the company from the engineer 
having charge of such engine and neglecting to sound the 

whistle or ring the bell as aforesaid : 


Intoxication 11. Any person in charge of a locomotive engine or acting 


of driver or : ira 5 
conduetora 28 the conductor of a car or train of cars, who is intoxicated, 


misdemeanor. Shall be guilty of a misdemeanor : 
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12. Any passenger refusing to pay his fare, may, by the passenper 
conductor of the train and the servants of the Company, be refusing to 
put out of the train, with his baggage, at any usual stopping eaten hie 
place, or near any dwelling-house, as the conductor elects, 
the conductor first stopping the train and using no unneces- 
sary force : . 


13. Any person injured while on the platform of a car, or Passenger to 
on any baggage, wood or freight car, in violation of the Bee der 
printed regulations posted up at the time in a conspicuous when on plat- 
place inside of the passenger cars then in the train, shall pee oh cars, 
have no claim for the injury, provided room inside of such ~~ 
passenger cars, sufficient for the proper accommodation of 
the passengers, was furnished at the time: 


14. No passenger shall be entitled to carry, or require the As to goods 
Company to carry upon their railway, aquafortis, oil of Sh Tea 
vitriol, gunpowder, nitro-glycerine, or any other goods which 
in the judgment of the Company may be of a dangerons 
nature; and if any person sends by the said railway any They must be 
such goods without, at the time of so sending the said goods, Dany, 
distinctly marking their nature on the outside of the pack- 
age containing the same, and otherwise giving notice in 
writing to the station-master or other servant of the Com- 
pany with whom the same are left, he shall forfeit to the 
Company the sum of five hundred dollars for every such 
offence : 


15 The Company may refuse to take any package or Dangerous 
parcel which they suspect to contain goods of a dangerous £9048 may be 
nature, or may require the same to be opened to ascertain 
the fact ; and it shall not be lawful for the Company to carry In Rbat Man: 
any such goods of a dangerous nature except in cars specially metas ninatbe 
designated for that purpose, on each side of each of which carried. 1863 
shall be plainly painted in large letters the words “danger- 7? 18" 
ous explosives” ; and for every default of the observance of 
this provision the Company shall be liable to forfeit and pay 
the sum of five hundred dollars, to be recovered by any 


person suing for the same 


used. 


TRAINS OVERDUE. 


26. It shall be the duty of every railway Company, upon Duty of 

i ; : ‘ station agent, 
whose road there is a telegraph line in operation, to have a &c., when a 
blackboard put upon the outside of a station-house, over the train is over- 
_ platform of the station, in some conspicuous place at each 2 
station of such Company at which there is a telegraph office ; 
and when any passenger train is overdue for half an hour at 
any such station according to the time table of such Com- 
pany, it shall be the duty of the station-master or person in 
charge at such station to write or cause to be written with ; 
white chalk on such blackboard a notice in English and Neves . he 
French in the Province of Quebec, and in English in the? 3 

1—7 | 


and what to 
show. 
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other Provinces, stating to the best of his knowledge and 
belief the time when such overdue train may be expected to 
reach such station ; and if when that time has come, the 
train has not reached the station, it shall be the duty of the 
station-master or person in charge of the station to write or 
cause to be written on the blackboard in like mannera fresh 
notice, stating, to the best of his knowledge and belief, the 


- time when such overdue train may then be expected to reach 


Penalty for 
contraven- 
tion. 


Suits for 
penalty, how 
brought. 
1873, 


Application 
of penalty 
and limita- 
tion of 
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such station. And every such railway Company, station 
master or person in charge at any such station, shall be 
liable to a penalty not exceeding five dollars for any wilful 
neglect, omission or refusal to obey the provisions aforesaid ; 
and any proceeding for the recovery of any such penalty 
may be brought, in the Province of Quebec, before any two 
Justices of the Peace or. before the Circuit Court of the dis- 
trict or of the county in which district or county such station 
is situate, and, in the other Provinces, betore any two 
Justices of the Peace or the Stipendiary or Police Magistrate 
for the city, town, district or county in which such station 
is situate : 


The penalty recoverable under the provisions of this 
section shall belong to the Crown; and every proceeding 
brought by virtue of this section shall be commenced within 
one month following the commission of the offence and 
not after; but nothing in this section shall prejudice the 
right of any person to the recovery of damages from any 
such railway Company by reason of the detention of trains 
as aforesaid; and every such railway Company is hereby 
required to have a printed copy of this section posted up in 
a conspicuous place at each of its stations at which there is 
a telegraph office. 


ACTIONS FOR INDEMNITY ; AND FINES AND PENALTIES AND 
THEIR PROSECUTION. 


27. All suits for indemnity for any damage or injury 
sustained by reason of the railway shall be instituted within 
six months next after the time of such supposed damage 
sustained, or if there be continuation of damage, then within 
six months next after the doing or committing such damage 
ceases, and not afterwards; and the defendants may plead 
the general issue, and give this Act and the Special Act and 
the special matter in evidence at any trial to be had there- 
upon, and may prove that the same was done in pursuance 
of and by the authority of this Act and the Special Act: 


2. All fines and forfeitures imposed by Part First of this 
Act, or the Special Act, or by any by-law, except those for 
the levying and recovering of which special provision is 
herein made, shall be recovered in a sammary manner 
before any one or more Justice or Justices of the Peace for 
the district, county or place where the act occurred : . 
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3. All the fines, forfeitures and penalties recovered under How appli- 
the next preceding paragraph, the application whereof is not ble. 
hereinbefore particularly directed, shall be paid into the 
hands of the treasurer of the Company, to be applied to the 
use thereof ; 


4. Any contravention of this Act or of the Special Act by Contraven- 
the Company or by any other party, for which no jp esas aoe 
ment or penalty is herein provided. shall be a misdemeanor, be a misde- 
and shall be punishable accordingly ; but such punishment meanor. 
shall not exempt the Company, if they be the offending proviso, 
party, from the forfeiture by this Act and the Special Act, of 
the privileges conferred on them by the said Acts, if by the 
provisions thereof or by law, the same be forfeited by such 
contravention. 


GENERAL PROVISIONS. 


#8. Her Majesty’s Mail, Her Majesty’s Naval or Military provision as 
Forces or Militia, and all artillery, ammunition, provisions to the Pave 
or other stores for their use, and all policemen, constables Majier's f 
or others travelling on Her Majesty’s service, shall at all Mail, &. 
times, when required by the Postmaster General of Canada, 

‘the Commander of the Forces, or any person having the 
superintendence and command of any Police Force, and 
with the whole resources of the Company if required, be 
carried on the railway, on such terms and conditions, and 
under such regulations as the Governor in Council may 
make : 


2. The Company shall, when required so to do by the government 
Governor in Council, or any person authorized by him, place to have ex- 


clusive use of - 


any electric telegraph, and the apparatus and operators telegraph, if 
they may have, at the exclusive use of the Government, required. 
receiving thereafter reasonable compensation for such service: 


3. The Governor may, at any time, cause a line or lines Telegranh 
of electric telegraph to be constructed along the line of the iine may be 
railway, for the use of the Government, and for that pur- bacovecnan 
pose may enter upon and occupy so much of the lands of the 
Company as may be necessary for the purpose: 


4. Any further enactments which the Parliament OR ratther 
Canada may hereafter make, for the carriage of the Mail or petite. 
Her Majesty’s Forces, and other persons and articles as by Parlia- 
aforesaid, or the tolls therefor, or in any way respecting the ment. 
use of any electric telegraph or other service to be rendered 
to the Government, shall not be deemed an infringement of 
the privileges intended to be conferred by this Act or the 
Special Act: - 

1—74 
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5. No contracts for works of construction or maintenance 
of the railway, except works of ordinary repair, or of im- 
mediate necessity, shall be entered into until after tenders 
for such works respectively have been invited by public 
notice therefor, given for at least four weeks in some news- 
paper published in the place nearest to that at which the 
work is required to be done, but the Company shall not be 
compelled to accept any such tender: 


6. If the construction of the railway be not commenced, 
and ten per cent. on the amount of the capital be not ex- 
pended thereon, within three years after the passing of the 
Special Act, or if the railway is not finished and put in 
operation in ten years from the passing of such Special Act, 
the corporate existence and powers of the Company shall 
cease : 


7. After the opening of the railway or any part thereof 
to the public, and within the first fifteen days after the 
opening of each Session of Parliament, an account shall be 
annually submitted to the three branches containing a 
detailed and particular account, attested upon oath of the 
President, or in his absence, of the Vice-President, of the 


moneys received and expended by the Company, and a_ 


classified statement of the passengers and goods transported 
by them, with an attested copy of the last annual statement : 


8. No further provisions which Parliament may hereafter 


make with regard to the form or details of such account, or — 


the mode of attesting or rendering the same, shall be deemed 
an infringement of the privileges hereby granted to the 
Company: 


9. Parliament may at any time annul or dissolve any 
corporation formed under this Act; but such dissolution 
shall not take away or impair any remedy given against any 
such corporations, its shareholders, officers, or servants, for 
any liability which had been previously incurred : 


10. Nothing herein contained shall affect in any manner 


the rights of Her Majesty, or of any person, or of any body — 


politic, corporate or collegiate,—such only excepted as are 
herein mentioned. 


RAILWAY STATISTICS, 


29. In this and the five next following sections the, term j 
“Company” means a Company incorporated either before or ! 


after the passing of this Act, for the purpose of constructing, 


maintaining or working a railway in the Dominion, or in — 
any Province thereof, or connecting any Province with any 
other or others of the Provinces, or extending beyond the 
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limits of any Province, by any Act of the Parliament of 
_ Canada, or of the late Province of Canada, or of the Legisla- 
tures of the late Provinces of Upper Canada, Lower Canada, 
Nova Scotia, New Brunswick, British Columbia, or Prince 
Edward Island, or of the Legislatures of any of the Provinces 
composing the Dominion of Canada (either alone or in con- 
junction with any other purpose), and includes any indivi- 
dual or individuals not incorporated, who are owners or 
lessees of a railway in the Dominion, or parties to an agree- 
ment for working a railway in the Dominion: 


The term “ person ” includes a body corporate. Person. 
1875. 
30, Every Company shall annually prepare returns of their Companies to 
F furnish yearly 


capital in accordance with the form contained in Schedule rye 
One to this Act, and a copy of such returns signed by the Government; 
President or other head officer of the Company resident in 224 im what 
Canada and by the officer of the Company responsible for the with what 
correctness of such return or any part thereof, shall be for- et 
warded by the Company to the Minister of Public Works, 

not later than three months after the end of the calendar 

year ; together with a copy of the then last annual return 

of the traffic and working expenditure which every such 
Company is required to keep, in accordance with the pro- 

visions of their respective Acts of incorporation, to be verified 

in manner and form aforesaid, and furnished in such form as 

the Minister of Public Works shall approve of or prescribe. 

Any Company which fails to forward the said returns in 
accordance with the provisions of this section, shall be liable 

to a penalty not exceeding ten dollars for every day during 

which such default continues 


31. Every Company shall weekly prepare returns of their Weekly re- 
traffic for the last preceding seven days in accordance with a HOF Das 
the form contained in Schedule Two to this Act, and a copy furnished by 
of such returns signed by the oflicer of the Company respon- Sine ate 
sible for the correctness of such return, shall be forwarded be posted up 
by the Company to the Minister of Public Works within in ead |. 
seven days from the day in each week to which the said 
returns shall have been prepared ; and another copy of each 
of such returns, signed by the same officer, shall be posted up 
by the Company within the same delay, and kept posted up 
for seven days, in some conspicuous place in the most public 
room in the head office of the Company in Canada, and so as 
the same can be perused by all comers; and free access 
thereto shall be allowed to all comers during the usual hours 
of business at such office on each day of the said seven not 


being a Sunday or holiday: 


And every Company which fails to forward the said weekly Penalty for 
return to the Minister of Public Works, or which fails to beret ne 
post up and keep posted up a copy thereof as aforesaid, and 
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allow free access thereto as aforesaid, shall be liable to a 
penalty not exceeding ten dollars for every day during which 
such default continues. 


$2. If any return which is required by the two next pre- 
ceding sections is false in any particular to the knowledge 
of any person who signs the same, such person shall be 
liable, on conviction thereof on indictment, to fine and im- 
prisonment,—such fine not to exceed two hundred and fifty 
dollars: 


2. All penalties imposed by this or the two next preceding 
sections shall be recoverable by the person suing for the 
same for his own use and benefit in any court having juris- 
diction in civil cases to the amount. 


$3. The Minister of Public Works shall lay before both 
Houses of Parliament within twenty-one days from the com- 
mencement of each Session, the returns made and rendered 
to him, in pursuance of section thirty of this Act. 


34. Allreturns made in pursuance of any of the provisions 


of this Act, shall be privileged communications, and shall 
not be evidence in any court whatsoever. 


PART SECOND. 
THE RAILWAY COMMITTEE. 


45. The Governor General may, from time to time, ap- 
point such Members of the Privy Council, to the number of 
four at least, as he may see fit, to constitute the Railway 


Committee of the Privy Council, and such Committee shall 


have the powers and 


perform the duties assigned to them 
by this Act. 


$6. The Railway Committee shall appoint one of its mem- 
bers to be Chairman, and the Deputy of the Minister of Public 


Works, or some other fit person appointed by the Committee, 
shall be the Secretary of the Committee. 


$7. No railway or portion of any railway shall be opened 
for the public conveyance of passengers until one month after 
notice in writing of the intention to open the same has been 
given by the Company to whom the railway belongs to the 


Railway Committee, and until ten days after notice in writing 


has been given by the Company, to the Railway Committee, 
of the time when the railway or portion of railway will be, 
in the opinion of the Company, sufficiently completed for 
the safe conveyance of passengers, and ready for inspection. 
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38. If any railway or portion of a railway be opened Penalty for 
without such notices, the Company to whom such Railway contraven- 
belongs shall forfeit to Her Majesty the sum of two hundred 
dollars for every day during which the same continues open, 
until the notices have been duly given and have expired. 


39. The Railway Committee, upon receiving such notifi- Railway 
cation, shall direct one or more of the engineers attached to eee 
the Department of Public Works to examine the railway of an engi- 
proposed to be opened, and all bridges, culverts, tunnels, Bore aes if 
road crossings and other works and appliances connected Governor in 
therewith, and also all engines and other rolling:stock Council may 
intended to be used thereon ; and if the inspecting engineer Gente of 
or engineers report in writing to the Railway Committee "#4. 
that, in his or their opinion, the opening of the same would 
be attended with danger to the public using the same, by 
reason of the incompleteness of the works or permanent 
way, or the insufficiency of the establishment for working 
such railway, together with the ground of such opinion, the 
Railway Committee, with the sanction of the Governor in 
Council, and so from time to time, as often as such engineer 
or engineers, after further inspection thereof so report, may 
order and direct the Company to whom the railway belongs 
to postpone such opening not exceeding one month at any 
one time, until it appears to the Committee that such open- 


ing may take place without danger to the public. : 


40. If any railway, or any portion thereof, be opened con- penalty for 
trary to such order or direction of the Railway Committee, gpsnine con. 
the Company to whom the railway belongs shall forfeit to order ae 
Her Majesty, the sum of two hundred dollars for every day Committee, 
during which the same continues open contrary to such 


order or direction. 


44. No such order shall be binding upon any railway When only 
Company unless therewith is delivered to the Company a sabindine ae 


copy of the report of the inspecting engineer or engineers ON the Company. 
which the order is founded. 


42. The Railway Committee, whenever they receive in- Committee 
may cause 


formation to the effect that any bridge, culvert, viaduct, Page ete 


tunnel, or any other portion of any railway, or any engine, be inspected 
and may,on 


car, or carriage used or for use on any railway, is dangerous Poort of 
to the public using the same, from want of repair, insufficient engineer, 
or erroneous construction or from any other cause, or when- hie 8 


ever circumstances may arise which, in their opinion, render rolling stock 
with sanction 


it expedient, may direct any engineer or engineers a8 Pe eee or 
aforesaid to examine and inspect the railway or any portion in Council 
thereof, or of the works connected therewith, or the engines and ear 
and other rolling stock in use thereon or any portion thereof; alterations in 
and upon the report of the engineer or engineers may the works, 


condemn the railway, or any portion thereof, or any of the 5 
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rolling-stock or other appliances used thereon, and with the 
approval of the Governor in Council, may require any change | 
or alteration therein or in any part thereof, or the substitu- 
tion of any new bridge, culvert, viaduct or tunnel, or of any _ 
material for the said railway ; and thereupon the Company ~ 
to which such railway belongs, or the Company using, 
running or controlling the same, shall, after notice thereof — 
in writing signed by the Chairmain of the Committee and 
countersigned by the Secretary thereof, proceed to make good 
or remedy the defects in the said portions of the railway, or 
in the locomotive, car or carriage which have been so con- 
demned, or shall make such change, alteration or substitution 
hereinbefore referred to, as has been required in manner 
aforesaid by the Committee. 


‘43. Tf in the opinion of any such engineer, it is danger- 
ous for trains or vehicles to pass over any railway, or any 
portions thereof, until alterations, substitutions or repairs 
have been made thereon, or that any particular car, carriage 
or locomotive should be run or used, the said engineer may 
forthwith forbid the running of any train or vehicle over 
such railway or portion of railway, or the running or using _ 
of any such car, carriage or locomotive, by delivering or q 
causing to be delivered to the President, Managing Director, 
or Secretary or Superintendent of the Company owning, 
running or using such railway, or to any officer having the 
management or control of the running of trains on such 
railway, a noticein writing to that effect with his reasons 
therefor, in which he shall distinctly point out the defects or 
the nature of the danger to be apprehended. 


a a a 


44, The inspecting engineer shall forthwith report the — 
same to the Railway Committee, who, with the sanction of _ 
the Governor in Council, may either confirm, modify or dis- 
allow the act or order of the inspecting engineer, and such 
confirmation, modification or disallowance shall be. duly 
notified to the railway Company affected thereby. 


45. Any engineer or engineers so appointed as aforesaid 
to inspect any railway or works, may at all reasonable times, 
upon producing his or their authority if required, enterupon _ 
and examine the said railway and the stations, fences or — 
gates, road crossings, cattle-guards, works and buildings, — 
and the engines, cars and carriages belonging thereto. 


46 Every railway Company and the officers and directors _ 
thereof shall afford to the inspecting engineer or engineers _ 
such information as may be within their knowledge and 
power in all matters inquired into by them, and shall sub- 
mit to such inspecting engineer or engineers, all plans, 
specifications, drawings and documents relating to the — 
construction, repair or state of repair of such railway or any — 
portion thereof, whether a bridge, culvert or other part: | 
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2. Any such inspecting engineer shall have the right, Engineer to 
whilst engaged in the business of such inspection, to travel be conveyed 
without charge on any of the ordinary trains running on DF Gora 
the railway, and to use the telegraph wires and machinery 
in the offices of or under the control of any such railway 
Company : 


3. The operators or officers employed in the telegraph offices qetegraph 
of or under the control of the Company, shall, without operators to 
unnecessary delay, obey all orders of any such inspecting 9bey Bs or 
engineer for transmitting messages; and any such operator 
or officer refusing or neglecting so to do, shall forfeit for 


every such offence the sum of forty dollars : 


4, The authority of any such inspecting engineer shall be proof of his 
sufficiently evidenced by instructions in writing, signed by authority. 
the Chairman of the Railway Committee, and countersigned 
by the Secretary thereof. 


A’7, The Governor in Council, upon the report of the Rail- Governor 
way Committee, may authorize or require any railway may order 
Company to construct fixed and permanent bridges, or to prides tobe 
substitute such bridges in the place of the swing, draw or pouaniu ted 
moveable bridges on the line of such railway, within such Brides : 
time as the Governor in Council directs; and for every day 
after the period so fixed during which the Company uses Penalty for 
such swing, draw or moveable bridges, the Company shall 2°8!¢¢t- 
forfeit and pay to Her Majesty the sum of two hundred dol- 
lars; and it shall not be lawful for any railway Company 
to substitute any swing, draw or moveable bridge in the 
place or stead of any fixed or permanent bridge already built 
and constructed without the previous consent of the Rail- 
way Committee. 


48. In any case where a railway is constructed, or autho- Certain pow- 
rized to be constructed, across any turnpike road, street or alee i‘. 
other. public highway, on the level, the Railway Committee, Committee 
if it appears to them necessary for the public safety, may, bee aa 
with the sanction of the Governor in Council, authorize and public high- 
require the Company to whom such railway belongs, with- {iv} ° “ 

in such time as the said Committee directs, to carry such 
road, street or highway either over or under the said rail- 
way, by means of a bridge or arch, instead of crossing the 
same on the level, or to execute such other works as under 
the circumstances of the case appear to the said Committee 
the best adapted for removing or diminishing the danger 
arising from such level crossing; and all the provisions of 
law at any such time applicable to the taking of land by 
railway Companies and its valuation and conveyance to 
them, and to the compensation therefor, shall apply to the 
case of any land required for the construction of any works 


for effecting the alteration of such level crossing. 
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49. Whenever any level crossing on any railway shall be 
out of repair, the chief officer of the municipality, or other 
local division, having jurisdiction over the highway so 
crossed, may serve a notice upon the Company in the usual 
manner, requiring the repair to be forthwith made, and if 
the Company shall not forthwith make the same, such officer 
may transmit a copy of the notice so served to the Secretary 
of the Railway Committee: and thereupon it shall be the 
duty of the Committee, with all possible despatch, to ap- 
point a day for an examination into the matter; and the 
Committee shall, by mail, give notice to such chief officer, 
and to the Company, of the day so fixed ; and upon the day 
so named such crossings shall be examined by an engineer 
appointed by the Railway Committee ; and any certificate 
under his hand shall be final on the subject so in dispute 
between the parties; and if the said engineer determines 
that any repairs are required, he shail specify the nature 
thereof in his certificate, and direct the Company to make 
the same; and the Company shall thereupon, with all possi- 
ble despatch, comply with the requirement of such certifi- 
cate; and in case of default the proper authority in the 


* municipality or other local division, within whose jurisdic- 
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tion the said crossing is situate, may make such repairs, and 
may recover all costs, expenses and outlays in the premises, 
by action against the Company in any court of competent 
jurisdiction, as money paid to the Company’s use ; Provided 
always, that neither this section nor any proceeding had there- 
under shall at all affect any liability otherwise attaching to 
such Company in the premises. 


50. The Railway Committee, or the inspecting engineer 
or engineers, may limit the number of times or rate of speed 
of running of trains or vehicles, upon any railway or portion 
of railway, until such alterations or repairs as they or he may 
think sufficient have been made, or until such times as they 
or he think prudent; and the Company owning, running or 
using such railway shall comply forthwith with any such 
order of the Railway Committee or inspecting engineer, 
upon notice thereof as aforesaid; and for every act of non- 
compliance therewith every such railway company shall 
forfeit to Her Majesty the sum of two thousand dollars. 


1. Every railway Company shall, as soon as possible, 
and at least within forty-eight hours after the occurrence 
upon the railway belonging to such Company of any acci- 
dent attended. with serious personal injury to any person 
using the same, or whereby any bridge, culvert, viaduct or 


tunnel on or of the railway has been broken or so damaged 


as to be impassable or unfit for immediate use, give notice 
thereof to the Railway Committee; and if any Company 
wilfully omits to give such notice such Company shall for- 
feit to Her Majesty the sum of two hundred dollars foz 
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every day during which the omission to give the same con- 
tinues. 


&2, No inspection had under this Act, nor anything in Inspection 
this Act contained or done or ordered or omitted to be done 2° to relieve 
or ordered under or by virtue of the provisions of this Act, from liability 
shall relieve or be construed to relieve any railway com- 
pany of or from any liability or responsibility resting upon 
it by law, either towards Her Majesty or towards any person, 
or the wife or husband, parent or child, executor or 
administrator, tutor or curator, heir or other personal repre- 
sentative of any person for any thing done or omitted to be 
done by such Company, or for any wrongful act, neglect or 
default, misfeasance, malfeasance or nonfeasance, of such 
Company, or in any manner or way to lessen such liability 
or responsibility, or in any way to weaken or diminish the 
liability or responsibility of any such Company under the 
laws in force in the Province in which such liability or 
responsibility arises. 


08. Every railway company, shall, as soon as possible Company to 
after the receipt of any order or notice of the Railway Com- notiy orders. 
mittee or inspecting engineer, give cognizance thereof to to its officers, 
each of its officers and servants, in one or more of the ways & 


mentioned in the sixty-fourth section of this Act. 


54. All orders of the Railway Committee shall be con- What to be 
sidered as made known to the railway Company by a notice deemed suit 
thereof signed by the Chairman and countersigned by the thereof. 
Secretary of the Committee, and delivered to the President, 
Vice-President, Managing Director, Secretary or Superinten- 
dent of the Company, or at the office of the Company ; and 
orders of the inspecting engineer or engineers shall be 
deemed to be made known to the railway Com'pany, by a 
hotice thereof, signed by the engineer or engineers, and 
delivered as above mentioned. 


655. Every railway Company shall, within one month Return of ac- 
after the first days of January and July, in each and every Rie AR 
year, make to the Railway Committee, under the oath of the annually, and 
President, Secretary or Superintendent of the Company, a Wat t° om 
true and particular return of all accidents and casualties 
(whether to life or property) which have occurred on the 
railway of the Company during the half year next pre- 


ceding each of the said periods respectively, setting forth, — 
1. The causes and natures of such accidents and casualties ; 


2. The points at which they occurred and whether by 
night or by day ; 
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8. The full extent thereof, and all the particulars of the 
same ; and— 


4. Shall also at the same time return a true copy of the 
existing by-laws of the Company, and of their rules and 
regulations for the management of the Company and of their 
railway. 


86. The Railway Committee may order and direct, from 
time to time, the form in which such returns shall be made 
up, and may order and direct any railway Company to 
make up and deliver to them from time to time, in addition 
to the said periodical returns, returns of serious accidents 
occurring in the course of the public traffic upon the rail- 
way belonging to such Company, whether attended with 
personal injury or not, in such form and manner as the 
Committee deem necessary and require for their information, 
with a View to the public safety. 


57. If such returns so verified be not delivered within the 
respective times herein prescribed, or within fourteen days 
after the same have been so required by the Committee, every 
Company making default shall forfeit to Her Majesty the 
sum of one hundred dollars for every day during which the 
Company neglects to deliver the same. 


%8. All such returns shall be privileged communications 
and shall not be evidence in any court whatsoever. 


9. With respect to all railways coming within the juris- 
diction of the Parliament of Canada, to which the provisions 
of the Railway Act, chapter sixty-six of the Consolidated 


Statutes of Canada, apply, the Railway Committee consti- 


tuted by this Act shall be invested with all the rights and 
powers vested in the Board of Railway Commissioners under 
the said Act, collectively, or in any single member thereof: 
and such powers may be exercised by the said Committee 
collectively or by any single member thereof, as the case may 
be, in the same manner and as effectually as they might have 
been exercised by the said Board of Railway Commissioners ; 
but any inspection that might be required in respect of any 
such railway, shall be performed in conformity with the 
provisions of this Act: 


2. All proceedings heretofore commenced by the said Board 
of Railway Commissioners may be taken up and continued ; 
and all orders and regulations of the said Board, and all pen- 
alties and forfeitures, for their contravention, may be enforced 


and recovered by the Railway Committee in the same man- _ 
ner and with the same effect as they might have been by the — 


said Board before the passing of this Act. 


ee 
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TRAFFIC ARRANGEMENTS. 


60. The directors of any railway Company may, at any one com. 
time, make agreements or arrangements with any other pany may 
Company, either in Canada or elsewhere, for the regulation *8°¢¢ Wh 
and interchange of traffic passing to and from their specting 
railways, and for the working of the traffic over the 
said railways respectively, or for either of those objects 
separately, and for the division and apportionment of 

tolls, rates and charges in respect of such traffic, and 
generally in relation to the management and working 

of the railways, or any of them, or any part thereof, 

and of any railway or railways in connection therewith, for 

any term not exceeding twenty-one years, and to provide 

either by proxy or otherwise, for the appointment of a Joint 
Committee or Committees for the better carrying into effect 

any such agreement or arrangement, with such powers and 
functions as may be considered necessary or expedient, sub- 

ject to the consent of two-thirds of the stockholders voting 

in person or by proxy: 


2. But every railway Company shall, according to their Raiway 
respective powers, afford all reasonable facilities to any Companies 
other railway Company for the receiving and forwarding Duy afer 
and delivering of traffic upon and from the several railways every facility 
belonging to or worked by such Companies respectively, and a ee, 
for the return of carriages, trucks, and other vehicles; and traffic, with- 
no Company shall give or continue any preference or advan- Nasa 
tage to, or in favour of any particular Company, or any par- 
ticular description of traffic, in any respect whatsoever, nor 
shall any Company subject any particular Company or any 
particular description of traffic to any prejudice or disadvan- 
tage in any respect whatsoever ; and every railway Company 
having or working a railway which forms part of a con- 
tinuous line of railway, or which intersects any other 
railway, or which has any terminus, station or wharf of the 
one near any terminus, station or wharf of the other, shall 
afford all reasonable facilities for receiving and forwarding 
by the one railway all the traffic arriving by the other, 
without any unreasonable delay, and without any prefer- 
ence or advantage or prejudice or disadvantage, and so that 
no obstruction may be offered in the using of such railway 
as a continuous line of communication, and so that all reason- 
able accommodation may at all times, by the means afore- 
said, be mutually afforded by and to the said railway Com- 
panies; and any agreement made between any two or more Perromens 
railway Companies contrary to the foregoing provisions, {avention of 


shall be unlawful, null and void: thie Act to be 


_ 8, Any railway Company granting any facilities to any yust grant 
incorporated express Company shall grant equal facilities on equal faci 
equal terms and conditions to any other incorporated express oynress com: 


company demanding the same : panies. 
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Penalty on 4. If any officer, servant or agent of any railway Company, 
Vompanies OF having the superintendence of the traffic at any station or 
8 : ° 
refusingor depot thereof, refuses or neglects to receive, convey or deliver 
neglecting to at any station or depot of the Company for which they may 
orward traf- 3 ; 
ficasabove be destined, any passenger, goods or things, brought, con- 
required. veyed or delivered to him or such Company for conveyance 
over or along their railway from that of any other Company, 
intersecting or coming near to such first-mentioned railway, 
—or in any way wilfully contravenes the provisions of the 
second sub-section of this section,—such first-mentioned rail- 
way Company, or such officer, servant or agent, personally, 
shall, for each such neglect or refusal, incur a penalty not 
exceeding fifty dollars over and above the actual damages 
How recover- sustained ; which penalty may be recovered with costs, in a 
to be applied. SUMMary way, before any Justice of the Peace, by the rail- 
way Company or any other party aggrieved by such neglect 
or refusal, and to and for the use and benefit of the Company, 


or other party so aggrieved : 


pee , ., 0» Forthe purposes of the four next preceding sub-sections, 
“Trafic.? the word “Traffic” includes not only passengers and their 


baggage, goods, animals and things conveyed by railway, 
but also cars, trucks and vehicles of any description adapted 
Railway for running over any railway,—the word “railway” in- 
gompany, —_ cludes all stations and depots of the railway ;—and a rail- 
way shall be deemed to come near another when some part 
of the one is within one mile of some part of the other. 


RAILWAY CONSTABLES. 


Constables Gi. The Justices of the Peace for any County in the 4 


may be ap- ; 5 7 1 
Ae ted tract Provinces of Ontario, Nova Scotia or New Brunswick 


on the line of Or Prince Edward Island, assembled at any General or 
any Railway, Quarter Sessions of the Peace, and any Judge of the 
: Court of Queen’s Bench or Superior Court, or Clerk of 
the Peace or Clerk of the Crown or Judge of the 
Sessions of the Peace in the Province of Quebec, on the ap- 
plication of the Board of Directors of any railway company, 
whose railway passes within the local jurisdiction of such 
Justices of the Peace, Judge, Clerk, or J udge of the Sessions 
of the Peace, as may be, or on the application of any clerk or 
agent of such Company thereto authorized by such Board, 
may, in their or his discretion, appoint any persons recom: 
mended to them for that purpose by such Board of Directors, 
clerk or agent, to act as constables on and along such rail- 
way; and every person so ajypointed shall take an oath or 
make a solemn declaration in the form or to the effect fol- 
lowing, thatis to say :— 
Oath of office, «J, A.B., having been appointed a constable to act upon 
“and along (here name the railway), under the provisions of 
“(here insert the title of this Act), do swear that I will well 


ms 
aa 
7 

* 
. 
$y. 
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“and truly serve Our Sovereign Lady the Queen, in the said 
“ office of constable, without favour or affection, malice or ill- 
“will, and that I will. to the best of my power, cause the 
“ peace to be kept, and prevent all offences against the peace, 
“and that while I continue to hold the said office, I will, to 
“the best of my skill and knowledge, discharge the duties 
“thereof faithfully, according to law. So help me God:” 


2. Such oath or declaration shall be administered in either gy whom to 
of the Provinces of Ontario, Nova Scotia or New Brunswick, be adminis- 
or Prince Edward Island, by any one such Justice, and in the ‘"°* 
Province of Quebec by any such Judge, Clerk or Judge of And sce s, 101 
the Sessions of the Peace; and every constable so appointed, 9,7 0” 
and having taken such oath or made such declaration, 1878. 
shall have full power to act as constable for the preserva- powers of 
tion of the peace, and for the security of persons and pro- such con- 
perty against felonies and other unlawful acts, on such *i%s, ye 
railway, and on any of the works belonging thereto, and on calities they 
and about any trains, roads, wharves, quays, landing-places, 8h#!! extend. 
warehouses, lands and premises belonging to such Com- 
pany, whether the same be in the county, city, town, 
parish, district or other local jurisdiction within which 
he was appointed, or in any other place through which 
such railway passes, or in which the same terminates, or 
through or to which any railway passes, which may be 
worked or leased by such railway company, and in all 
places not more than one-quarter of a mile distant from such 
railway or railways; and shall have all such powers, pro- 
tections and privileges for the apprehending of offenders, as 
well by night as by day, and for doing all things for the 
prevention, discovery and prosecution of felonies and other 
offences, and for keeping the peace, which any constable 
duly appointed has within his constable-wick ; and it shall perier ‘A 
be lawful for any such constable to take such persons as powers of 
may be punishable by summary conviction for any offence cs Nate 
against the provisions of this Act, or of any of the Acts or ° 
by-laws affecting any such railway, before any Justice or 
Justices appointed for any county, city, town, parish, district 
or other local jurisdiction within which any such railway 
may pass ; and every such Justice shall have authority to 
deal with all such cases, as though the offence had been 
committed and the person taken within the limits of his 
local jurisdiction : 


8. Any two Justices of the Peace, in either of the Pro- Dismissal of 
Vinces of Ontario, Nova Scotia or New Brunswick, or ar ec 
Prince Edward Island, and any Judge of the Court of And see s, 101 
Queen’s Bench or Superior Court, or Clerk of the Peace, 
or Clerk of the Crown, or Judge of the Sessions of the 
Peace, in the Province of Quebec, may dismiss any such 
constable, who may be acting within their several jurisdic- 

‘tions; and the Board of Directors of such railway Company, 


Record of 
appointment 
of each con- 
stable to be 
kept. 1868 
and 1879, 
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or any clerk or agent of such Company thereto authorized 
by such Board, may dismiss any such constable who 
may be acting on such railway; and upon every such 
dismissal, all powers, protections and privileges belonging 
to any such person by reason of such appointment, shall 
wholly cease; and no person so dismissed shall be again 
appointed or act as constable for such railway, without 
the consent of the authority by which he was dismissed : 


4, Every such railway Company shall cause to be recorded 
in the office of the Clerk of the Peace for every county, city, 
town, parish, district or other local jurisdiction wherein 
such railway or railways may pass, the name and desig- 
nation of every constable so appointed at their instance, the 
date of his appointment, and the authority making it, and 
also the fact of every dismissal of any such constable, the 
date thereof, and the authority making the same, within one 
week after the date of such appointment, or dismissal, as 
may be; and the Clerk of the Peace shall keep such record 
in a book, to be open to public inspection, charging such fee 
or fees as the Railway Committee may, from time to time, 
authorize, and in such form as the Committee may, from 
time to time, direct: 


5 Hvery such constable who is guilty of any neglect or 
breach of duty in his office of constable, shall be liable, on 
summary conviction thereof, within any county, city, dis- 
trict or other local jurisdiction wherein such railway may 
pass, to a penalty of not more than eighty dollars, the amount 
of which penalty may be deducted from any salary due to 
such offender, if such constable be in receipt of a salary 
from the railway Company, or to imprisonment, with or 


without hard labour, for not more than two months, in the | 


gaol of such county, city, district or other local jurisdic- 
tion : 


6. Every person who assaults or resists any constable 
appointed as aforesaid, in the execution of his duty, or who 
Incites any person so to do, shall, for every such offence, be 


liable, on summary conviction, to a penalty of not more than 
eighty dollars, or to 


labour, for not more than two months. 
GENERAL PROVISIONS. 
G2. Every railway Company shall make such by-laws, 


rules and regulations, to be observed by the conductors, 
engine-drivers and other officers and servants of the com- 


pany, and by all other Companies and persons using the — 


railway of such Company, and such regulations with regard 


imprisonment, with or without hard 


* , , . 
Oe Le ee, Se a 


et 


to the construction of the carriages and other vehicles, to be — 
used in the trains on the railway of the Company, as are — 
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requisite for ensuring the perfect carrying into effect of the 
provisions of this Act, and the orders and regulations of the 
Railway Committee : 


2. The Company may, from time to time, repeal or alter Altering by- 
such by-laws and make others, provided that such by-laws laws. 
be not repugnant to the provisions of this Act or the Act in- 
perporating the company, or any Act or Acts amending any 
ot them : 


8. And such by-laws shall be reduced into writing and Form. 
shall have affixed thereto the common seal of the Company : 187. 


4. Any of the conductors, engine-drivers, and other Imposing 
officers and servants of the Company or other railway Com- Popes 
panies using any railway, offending against any such by-law —” 
shall forfeit for every such offence a sum not exceeding forty 
dollars,—such forfeiture to be imposed by the Company in 
such bylaw as a penalty for every such offence: 


5. Ifthe infraction or non-observance of any such by-law, Summary 
by any of the classes in the next preceding sub-section jD@verenc® 
mentioned, be attended with danger or annoyance to the cases. 
public, or hindrance to the Company in the lawful use of '°”* 
the railway, it shall be lawful for the Company summarily 
to interfere, using no violence or unnecessary force, to obviate 
or remove such danger, annoyance, or hindrance, and that 
without prejudice to any penalty incurred by the infraction 
of any such by-law: 


6. No such by-law shall have force or effect unless or Sanction. 
until it hasbeen approved by the Governor in Council : +e 


7. The substance of any such by-law, when approved as How such by- 
aforesaid, if it affects any officer or servant of the Company, !#ws shall be 
may be proved by proving the delivery of a copy to or its railway ser- 
receipt by such officer or servant; and if it affects any other rape 
railway Company using the railway, shall be painted on is7s, 
boards, or printed on paper and pasted on boards, and hung 
up and affixed, and continued on the front or other conspicu- 
ous part of every wharf or station belonging to the Company, 
according to the nature or subject matter of such by-laws 
respectively, and so as to give public notice thereof to the 
parties interested therein, or affected thereby; and such 
boards shall, from time to time, be renewed as often as the 
by-laws thereon or any part thereof shall be obliterated or 
destroyed ; and no penalty imposed by any such by-law 
shall be recoverable unless the same shall have been pub- 
lished, and kept published in the manner aforesaid : 


8. Such by-laws, when so confirmed, shall be binding upon What parties 
and be observed by all parties mentioned in the fourth sub-sec- f° be yee 


tion of this section, and shall be sufficient to justify all persons laws. 1875. 


—— 


Proof thereof. 
1875. 
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- or upon the boats or vessels, or craft, or persons navigating 
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acting under the same; and for proof of the publication of — 
any such by-laws affecting only any other railway Company 
using the railway, it shall be sufficient to prove that a printed 
paper or painted board, containing a copy of such by-laws, 
was affixed and continued in manner by this section directed, 
and in case of its being afterwards displaced or damaged, 
then that such paper or board was replaced as soon as con- 
veniently might be. 


63. Any railway Company may, by a by-law, impose upon 
any officer, servant, or person who, before the contravention 


‘of such by-law has had notice thereof and is employed by 


the Company, a forfeiture to the Company of not less than 
thirty days’ pay of such officer or servant, for any contraven- 
tion of such by-law, and may retain any such forfeiture out 
of the salary or wages of the offender. . 


G4. The notice of the by-law or of any order or notice of 
the Railway Committee, or of the inspecting engineer or - 
engineers, may be proved by proving the delivery of a copy 
thereof to the officer, servant or person, or that he signed a 
copy thereof, or that a copy thereof was posted in some place 
where his work or his duties, or some of them, were to be 
performed. . 


65. Such proof, with aproof of the contravention, shall be 
a full answer and defence for the Company in any suit for the 
recovery of the amount so retained; and such forfeiture shall — 
be over and above any penalty under this Act. : 


_ 66, No such Company shall cause any obstruction in or — 
impede the free navigation of any river, stream or canal to or 
across or along which their railway is carried. 


67. If the railway be carried across any navigable river — 
or canal, the Company shall leave openings between, the 
abutments or piers of their bridge or viaduct over the same, — 
and shall make the same of such clear height above the sur- _ 
face of the water, or shall construct such draw-bridge, or — 
swing-bridge over the channel of the river, or over the whole | 
width of the canal, and shall be subject to such regulations — 
as to the opening of such swing-bridge or draw-bridge — 
as the Governor in Council from time to time makes: : 


9. No railway Company shall, from and after the first — 
day of August, 1879, be allowed to pass over any canal, or — 
over the navigable channel of any river, without having 
first laid such proper flooring under and on both sides of 4 
their railway track over such canal or channel, as shall be - 
deemed by the Minister of Public Works sufficient to prevent — 
any thing falling from the railway into such canal or river, 


aes 


such canal or river. 
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68. It shall not be lawful for any such Company to con- Plans to be 

struct any wharf, bridge, pier or other work upon or over Submited to 
: c e Governor 

any navigable river, lake or canal, or upon the beach or bed (2 007" 
or lands covered with the waters thereof, until they have 
first submitted the plan and proposed site of such work to 
the Railway Committee, and the same has been approved ; 
and no deviation from such approved site or plan shall be 
made without the consent of the Committee. 


69. Nothing contained in the three next preceding sec- Exception — 
tions of this Act, shall be construed to limit or affect any bial 
power expressly given to any railway Company by its given by the 
Special Act of incorporation or any Special Act amending Special Act. 
the same. 


70. In all cases where a railway passes any draw or When a, Rail- 
swing-bridge over a navigable river, canal or stream wan aera be 
which is subject to be opened for the purposes of navigation, bridge, &., 
the trains shall in every case be stopped at least three ee Med: 
minutes, to ascertain from the bridge tender that the said minutes. 
bridge is closed and in perfect order for passing; and in 
default of so stopping during the full period of three minutes, 
the said railway Company shall be subject to a fine or 


penalty of four hundred dollars. 


@i. Whenever any railway Company or other road com- Certain P 
pany is lawfully incorporated by an Act of a Provincial appipiegan 
Legislature, with power to construct a railway or other road Provincial 
on a line intersected by any navigable water, and it is neces- cane 
sary for such construction that such road shall be carried navigable 
across or along such navigable water, the sixty-sixth, sixty- Vacs 
seventh, sixty-eighth, and seventieth sections of this Act shall, 
subject to the provisions hereinafter made, apply to such 
Company in respect of the carrying such road by such 


Company across or along such navigable water : 


2. Any Company proposing to construct any work under Notice to be 
this section shall give public notice for six weeks, in two aioe! 
newspapers published nearest the site of the proposed work, pany. 
that the plan and proposed site has been submitted tqsine 1819. 
Railway Committee of the Privy Council under the sixty- 
eighth section, and that it is intended to apply to the Gover- 


nor in Council to authorize the work : 


3. Subject to the provisions of the said sixth-sixth, sixty- How only 
Seventh, sixty-eighth and seventieth sections, the Governor the soadiiey 
in Council may, after the expiration of the notice prescribed ata cian in 
by the second sub-section of this section, authorize such such places. 
Company to carry such road across or along such nayvi- 

gable water, pursuant to a plan and on a site to be approved 
by the Railway Committee under the said sixty-eighth section, 
upon such conditions as shall appear reasonable: Provided 
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that no unnecessary damage be caused to any lands by 
reason of the work, and that compensation be made for any 
damage caused to any lands by reason of the work,—the 
amount of such compensation in case of disagreement to be 
settled under the provisions of this Act: 


4, In case any Company constructs any work under the 
provisions of this section, such Company shall, as to the work 
so constructed, but no further or otherwise, be subject to the 
provisions of the Act passed in the thirty-fifth year of Her 
Majesty’s reign, intituled “An Act respecting Bridges;” 
and the whole of such work shall be deemed to be “ bridge” 
within the purview of the said Act and subject to all the 
provisions thereof : 


5. Parliament may, at any time, annul or vary any order 
of the Governor in Council, made under the third sub-section 
of this section ; and no such legislation shall be deemed an 
infringement of the rights of the Company : 


6. No order shall be made under this section to authorize 
the crossing of the River St. Lawrence or the River St. John. 


%2. Every railway Company which runs trains upon the 
railway for the conveyance of passengers shall provide and 
cause to be used in and upon such trains such known 
apparatus and arrangements as best afford good and sufficient 
meaus of immediate communication between the conductors 
and the engine-drivers of such trains while the trains are in 
motion, and good and sufficient means of applying by the 
power of the steam-engine or otherwise at the will of the 
engine-driver, or other person appointed to such duty, the 
brakes to the wheels of the locomotive or tender, or both, or 
of all or any of the cars or carriages composing the trains, 
and of disconnecting the locomotive, tender and cars or 
carriages from each other by any such power or means, and 
also such apparatus and arrangements as best and most 
securely place and fix the seats or chairs in the cars or car- 
riages, and shall alter such apparatus and arrangements or 
supply new apparatus and arrangements from time to time 
as the Railway Committee may order. 


73. Hvery railway Company which fails to comply with 
any of the provisions contained in the next preceding section 
of this Act, shall forfeit to Her Majesty a sum not exceeding 
two hundred dollars for every day during which such default 
continues. 


74, Every railway Company shall {station an officer at 
every point on their line crossed ona level by any other 
railway, and no train shali proceed over such crossing until 
ace: has been made to the conductor thereof that the way 
is clear, 
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75. Every locomotive or railway engine or train of cars, Further pre- 
on any railway, shall, before it crosses the track of any other cautions 


: h 
railway on a level, be stopped for at least the space of one Aha 
minute. pl aha 

another on a 
level, 


76. No locomotive or railway engine shall pass in or orruns 
through any thickly peopled portion of any city, town or through 
village at a speed greater than six miles per hour, unless the PREGA 


track is properly fenced. 


7@. Whenever any train of cars is moving reversely in Or moves 
any city, town or village, the locomotive being in the rear, Teversely. 
the Company shall station on the last car in the train a per- 
son who shall warn parties, standing on or crossing the track 
of such railway, of the approach of such train; and for any 
contravention of the provisions of this and the three next 
preceding sections the Company shal! incur a penalty of one 
hundred dollars. 


78. If the Railway Committee orders any railway com- Foot passen- 
pany to erect at or near or in lieu of any level crossing of a foot bridge, if 
turnpike road, or other public highway, a foot-bridge or foot- provided for 
bridges over their railway for the purpose of enabling per- aed bee, 
sons passing on foot along such turnpike road or public high- ing. 
way to cross the railway by means of such bridge or bridges, 
then, from and after the completion of such foot-bridge or 
foot-bridges so required to be erected, and while the Com- 
pany keepsthe same in good and sufficient repair, such level 
crossing shall not be used by foot passengers on the said 
turnpike road or public highway, except during the time 
when the same is used for the passage of carriages, carts, 


horses or cattle along the said road. 


7%. No horses, sheep, swine or other cattle shall be per- Ne le i 
mitted to be at large upon any highway within half a mile baht large Be 
of the intersection of such highway with any railway on any highway 
grade, unless such cattle are in charge of some person or Tiladt ansiae 
persons to prevent their loitering or stopping on such high- Railway. 


way at such intersection. 


80. All cattle found at large in contravention of the last Such cattle 
* may be im- 


preceding section may, by any person finding the same at pounded. 
large, be impounded in the nearest pound to the place where 

the same are so found, and the pound-keeper with whom 

~ the same are so impounded shall detain the same in the like 
manner, and subject to the like regulations as to the care and 
disposal thereof, as in the case of cattle impounded for tres- 

pass on private property. 


se cattle being at large, con- If killed, 


SI. No person, any of who 
y-nine, are killed by °w""" nos 


trary to the provisions of section sevent 
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entitledto any train at such point of intersection, shall have any action 


anyaction, aoainst any railway Company in respect to the same being 
so killed. 


Crossings to 82. At every road and farm crossing on the grade of the 
be fenced. railway, the crossing shall be sufficiently fenced on both 
sides so as to allow the safe passage of the trains. 

Ground be- $3. Every railway Company shall cause all thistles and 
peeonasene other noxious weeds growing on the cleared Jand or ground 
to be cleared adjoining the railway and belonging to such Company to be 
of weeds, Se. oot down and kept constantly cut down, or to be rooted ont 

of the same. 


Consequences 84. If any railway Company fails to comply with the 


oremitting requirements of the last preceding section within twenty 


days after they have been required to comply with the same, 
by notice from the mayor, reeve, or chief officer of the 
municipality of the township, county or district in which 
the land or ground lies, or from any Justice of the Peace 
therein, such Company shall thereby incur a penalty of two 
dollars to the use of the municipality, and in the Provinces 
of Nova Scotia and New Brunswick, to the overseer of the 
poor for the locality, for each day during which they neglect 
to do anything which they are lawfully required to do by 
such notice; and the said mayor, reeve, or officer or Justice 
of the Peace may cause all things to be done which the said 
Company were lawfully required to do by such notice, and 
for that purpose may enter by himself and his assistants or 
workmen upon such lands or grounds; and may recover the 
expenses and charges incurred in so doing, and the said 
penalty, with costs of suit, in any court having jurisdiction 
in civil cases to the amount sought to be recovered. 
Interest of S53. The interest of the purchase-money or rent of any real 
pio rent Property acquired or leased by any railway company, and 
of real pro- necessary to the efficient working of such railway, and the 
pk ied oe price or purchase-money of any real property or thing, with- 
ing expenses. OUt which the railway could not be efficiently worked, shall. 
be considered to be part of the expenses of working such 


railway, and shall be paid as such out of the earnings of the 
railway. 


PENAL CLAUSES. 


Penalty on 86, Ever 
persons ob- very person who, by 


structing free OF Way Whatsoever, obstructs or interrupts the free use of 
use of Rail- the railway, 


way. 
be guilty of a misdemeanour, and on conviction thereof, shall 
be punished by imprisonment in the common gaol of the 
district or county where the conviction takes place, for any 


any means or in any manner 


the or the carriages, vessels, engines or other works 
incidental or relative thereto, or connected therewith, shall — 


a 


a 
. 


nig 


term less than two years; or in the penitentiary, for a term 
not to exceed five years, and not less than two years. 


87. All persons wilfully and maliciously, and to the penalty on 
prejudice of the railway, breaking, throwing down, damag- persons dam- 
ing or destroying the same, or any part thereof, or any of the we cae 
buildings, stations, depots, wharves, vessels, fixtures, ma- 
chinery or other works or devices incidental or relative there- 
to, or connected therewith, or doing any other wilful hurt or 
mischief, or wilfully or maliciously obstructing or interrupt- 
ing, hindering or preventing the carrying on, completing, sup- 
porting and maintaining the railway, vessels or works, shall 
be guilty of a misdemeanour, unless the offence committed If the offence 
amounts, under some other Act or law, to a felony, in which he a felony. 
case such person shall be guilty of a felony; and the court 
by and before whom the person is tried and convicted may 
cause such person to be punished in like manner as persons 
guilty of misdemeanour or felony, as the case may be, are 
directed to be punished by the laws in force in Canada. 


88. If any person wilfully and maliciously displaces or Punishment 
removes any railway switch or rail of any railway, or breaks cee any 
down, rips up, injures or destroys any railway track, or rail- thing to Rail- 
way bridge or fence of any railway or any portion thereof, or NUP aia 
places any obstruction whatsoever on any such rail or railway jure persons 
track or bridge, with intent thereby to injure any person or or property. 
property passing over or along such railway, or to endanger 
human life, such person shall be guilty of misdemeanour, and 
shall be punished by imprisonment with hard labour in the 
common gaol of the territorial division in which such offence 
is committed or tried, for any period not exceeding one year 
from conviction thereof; and if in consequence of such act aa a race 
done with the intent aforesaid, any person so passing over and fall donee 
along such railway, actually suffers any bodily harm, or if 
any property passing over and along such railway be injured, 
such suffering or injury shall be an aggravation of the 
offence, and shall render the offence a felony, and shall sub- 
ject the offender to punishment by imprisonment in the 
penitentiary for two years, or in any other prison or place of 
confinement for any period exceeding one year and less than 


two years. 


89, Whosoever unlawfully and maliciously puts or throws Placing any 
upon or across any railway, any wood, stone or other matter peer ieeet 
or thing, or unlawfully and maliciously takes up, removes OF removing | 
displaces any rail, sleeper or other matter or thing belonging een eee 
to any railway, or unlawfully and maliciously turns, Moves with intent to 
or diverts any point, or other machinery belonging to any eee 
railway, or unlawfully and maliciously makes or shows, perty, to be 
hides or removes any signal or light, upon or near to any ponies 
railway, or unlawfully or maliciously does or causes to be able. 
done any other matter or thing, with intent in any of the 


120 


1879. And cases aforesaid, to endanger the safety of any person travel- 
02, 29, 7” ling or being upon such railway, is guilty of felony, and 
sea shall be liable to be imprisoned in the penitentiary for life, 
or for any term not less than two years, or to be imprisoned 
in any other gaol or place of confinement for any term less 

than two years with or without hard labour. 


Committing § $@. If any person wilfully and maliciously does or causes 

stoppage. &c., to be done, any act whatever whereby any building, fence, 

to be a misde- construction or work of any railway, or any engine, machine 

mean’ or structure of any railway, or any matter or thing appertain- 
ing to the same is stopped, obstructed, impaired, weakened, 
injured or destroyed, the person so offending shall be guilty 
of a misdemeanour, and be punished by imprisonment with 
hard labour not exceeding one year, in the common gaol of the 
territorial division in which the offence was committed or has 
been tried. 


Punishment $4. Every person who bores, pierces, cuts, opens, or other- 
lk wise injures any cask, box or package, containing wine, 
ting casks or spirits or other liquors or any case, box, sack, wrapper, pack- 
Railwey°" age or roll of goods, in, on or about any car, wagon, boat, 
: vessel, warehouse, station-house, wharf, quay or premises of 
or belonging to any such railway Company, with intent 
feloniously to steal or otherwise unlawfully to obtain or to 
injure the contents, or any part thereof, or who unlawfully 
drinks or wilfully spills or allows to run to waste, any such 
liquors, or any part thereof, shall, for every such offence, be 
liable, on summary conviction before one or more Justices 
of the Peace, to a penalty of not more than twenty dollars, 
over and above the value of the goods or liquors so taken or 
destroyed, or to imprisonment, with or without hard labour; 

for not more than one month. 


Punishment $2. Every person wilfully obstructing any inspecting 

obra engineer in the execution of his duty shall, on conviction 

Inspectors in before a Justice of the Peace having jurisdiction in the place 

of tha ities where the offence has been committed, forfeit and pay for 
every such offence any sum not exceeding forty dollars, and 
in default of payment of any penalty so adjudged, im- 
mediately, or within such time as the said Justice of the 
Peace appoints, the same Justice, or any other Justice having 
jurisdiction in the place where the offender resides, may 
commit the offender to prison for any period not exceeding 
three months; but such commitment shall be determined 
on payment of the amount of the penalty; and every such 
penalty shall be returned to the next ensuing Court of Gene- 
ral or of Quarter Sessions in the usual manner. 


Punishment 93. If any officer or servant of, or person employed by any 
sontrevenn railway Company, wilfully or negligently contravenes any 
by-laws, &. by-law or regulation of the Company lawfully made and 
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in force, or any order or notice of the Railway Committee 
or of the inspecting engineer or engineers, of which a copy 
has been delivered to him, or has been posted up or 
open to his inspection in some place where his work or his 
duties, or any of them, are to be performed, then if such con- 
travention causes injury to any property or to any person, or 
exposes any property or any person to the risk of injury, or ren- 
ders such risk greater than it would have been without such 
contravention, although no actual injury occurs, such contra- 
vention shall be a misdemeanour, and the person convicted 
thereof shall, in the discretion of the court before whom the 
conviction is had, and according as such court considers the 
offence proved to be more or less grave, or the injury or risk 
of injury to persons or property to be more or less great, be 
punished by fine or imprisonment, or both, so as no such 
fine exceeds four hundred dollars, nor any such imprisonment 
the term of five years ; and such imprisonment, if for over 
two years, shall be in the penitentiary. 


94. If such contravention does not cause injury to any Penalty in 
property or person, nor expose any person or property to the oe Riad 
risk of injury, nor make such risk greater than it would coverable. 
have been without such contravention, then the officer, ser- 
vant or other person guilty thereof, shall hereby incur a 
penalty not exceeding the amount of thirty days’ pay, nor 
less than fifteen days’ pay of the offender from the Company, 
in the discretion of the Justice of the Peace before whom 
the conviction is had ; and such penalty shall be recoverable 
with costs, before any one Justice of the Peace having juris- 
diction where the offence has been committed, or where the 
offender is found,—on the oath of one credible witness other 


than the informer. 


95. One moiety of such penalty shall belong to Her application 
Majesty for the public uses of Canada, and the other moiety °°" 
to the informer, unless he be an officer or servant of, or per- 
son in the employ of the Company, in which case he shall 
be a competent witness, and the whole penalty shall belong 
to Her Majesty for the uses aforesaid. 


96. The Company may, in all cases under the three next ine ey 
preceding sections, pay the amount of the penalty and costs, sity ana 
and recover the same from the offender or deduct it from his Be from 


salary or pay. 


RAILWAY FUND. 
97. Every railway in Canada to which this Act applies, raee 
shall, so soon as any portion thereof is in use, pay to t mend 
_ Receiver General an annual rate to be fixed by the Railway 
Committee, not exceeding ten dollars per mile of railway 
constructed and in use; such rate to be paid half-yearly on 
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the first days of January and July in each year, and to form 
a special fund for the purposes of this Act, to be called “The 
Railway Inspection Fund.” ' | 


INTERPRETATION CLAUSE, 


98. In the construction of the provisions of this Act, from 
section thirty-five to section ninety-seven, both inclusive, the 
expression “ Railway Company,” or“ Company” shall include 
any person being the owner or lessee of or a contractor 
working any railway constructed or carried on under the 
powers of an Act of Parliament. 


APPLICATION OF PENALTIES. 


-99. All penalties recovered under this Act, in respect to 
the application of which no other provision is made, shall — 
be paid to the Receiver General of Canada, to the credit of 
“The Railway Inspection Fund.” 


e 


APPLICATION OF CERTAIN SECTIONS. 


100. The enactments contained in sub-section eighteen of 
section seven, in sub-section twenty-eight (b) of section nine, 
and in sub-sections one to eight, both inclusive, of section — 
sixty-two, and sub-section four of section twenty-five, of this 
Act, were declared by the Act thirty-eighth Victoria, chapter 
twenty-four (1875), to apply to every railway Company there- 
tofore incorporated or which might thereafter be incorpo- — 
rated and subject to the jurisdiction of the Parliament of 
Canada, and also to the Governor in Council with respect to 
all railways constructed by or under the control and manage- 
ment of the Government of Canada, or of any Minister or 
Department thereof, or being the property of the Dominion 
of Canada, and they shall so apply accordingly. 


£01. All the provisions of this Act, except those contained 
in sections twenty-nine to thirty-four, both inclusive, shall, 
as provided by the Act forty-one Victoria, chapter: three 
(1878), be held to have applied thereafter to the Province of 
Prince Edward Island, unless declared to be applicable to one — 
or more only of the Provinces composing the Dominion; — 
but this shall not be construed as a declaration that any 
part of this Act or of the Acts consolidated in it, did or did 
not apply to the said Province before the passing of the said 
Act in 1878: 


2. Whenever, under any provision of this Act applying to | 
the said Province, application is to be made to a judge, — 


said Province such application may, inthe said Province, be made to~ 


a Judge of the Supreme Court or of a County Court; and the 
compensation referred to in sub-section thirty of section nine — 
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of this Act, may, in the said Province, be paid into the office 
of the Supreme Court, which shall be held to be the court 
referred to in sub-sections thirty-one, thirty-two and _thirty- 
three of the said section : 


3. The provisions made in section nine of this Act Certain ote 
as to Incumbrances on lands acquired for railway purposes visions to 
shall apply to lands in the Provinces of Manitoba and 3PR'y to 8. 
British Columbia, and in the North-West Territories; and as Manitoba and 
respects lands in the said Territories the Court of Queen’s XV: Tet 
Bench in the Province of Manitoba shall, unless and until there 1879. _ 
bea Superior Court therein, be held tu be the Court referred 
to inthe said section: in the said Provinces and Territories 
any judge ofa Superior Court or County Judge shall have 
all the powers given by this Act to a County Judge, and in 
the said Territories such powers shall, if there be there no 
such Judge or County Judge, be held and exercised by a 
Judge of the Court of Queen’s Bench for Manitoba; and the 
Justices of the Peace in the said Provinces and Territories 
respectively, shall have and exercise the powers given by 
section sixty-one to Justices of the Peace in the Provinces 
therein mentioned. 


REPEALING AND SAVING CLAUSE. 


102. Subject to the provisions hereinafter made, the Act Repeal of for- 
passed in the thirty-first year of Her Majesty’s reign, and ™et Acts. 
known as “ The Railway Act, 1868 ;” the Act passed in the 31v.,c 63, 
thirty-fourth year of Her Majesty’s reign, and intituled “ An (1868.) 

Act to enable certain Railway Companies to provide the neces- 34 V., c. 43, 
sary accommodation for the increasing traffic over their Rail- 87) 
ways, and to amend The Railway Act, 1868 ;” the Act passed 

in the thirty-sixth year of Her Majesty’s reign, and intituled 

“An Act to amend the general Acts respecting Railways ;” the SES: 
Act passed in the year last mentioned, and intituled “ An ae 

Act to amend the Act thirty-fourth Victoria, chapter forty- 36 V., c. 81, 
three, intituled, ‘An Act to enable certain Railway Companies ee) 
to provide the necessary accommodation for the increasing 

traffic over their Railways, and to amend The Railway Act, 
1868;” the Act passed in the thirty-eighth year of Her 
Majesty’s reign, and intituled “ Am Act further to amend the Carey 
general Acts respecting Railways;” the Act passed in the | 
year last mentioned, and intituled “ An Act to extend and ney ») 
amend the law requiring Railway Companies to furnish returns 

‘of their capttal, trafic and working expenditure ;” the Act 

passed in the thirty-ninth year of Her Majesty’s reign, and 
intituled “ An Act to amend ‘ The Railway Statistics Act ae Care se 14, 
the Act passed in the year last mentioned, and intituled a Ps 
“An Act to make provision for the crossing of navigable ae 15 
waters by Railway or other road Companies incorporated under 
Provincial Acts;” the Act passed in the same year, and 


intituled “ An Act to amend the Railway Act, 1868 ;” the Act AAR 32, 


40 V., ¢. 45. 
(1877.) 


AVE CES; 
(1878.) 


Proviso as to 
the effect of 
such repeal. 
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passed in the fortieth year of Her Majesty’s reign, and 
intituled “An Act to amend ‘The Railway Act, 1868;’” and 
the Act passed in the forty-first year of Her Majesty’s reign, 
and intituled “ An Act to extend to the Province of Prince 
Edward Island ‘ The Railway Act, 1868, and certain Acts 
amending the same,’ are hereby repealed and this Act is 
substituted for them: Provided always, that all Acts or 
enactments repealed by any of the said Acts shall remain re- 
pealed, and that all things lawfully done and all rights 
acquired under the Acts hereby repealed, or any of them, 
shall remain valid and may be enforced, and all proceedings 
and things lawfully commenced under them or any of them 
may be continued and completed, under the corresponding 


How this Act provisions of this Act, which shall not beconstrued as a new 


shall be con- 
strued and 
have effect. 


law but as a consolidation and continuation of the said 
repealed Acts, subject to the amendments and new provi- 
sions hereby made and incorporated with them; and any- 
thing heretofore done in pursuance or in contravention of 
any provision in any of the said repealed Acts which is 
repeated without material alteration in this Act, may be 
alleged or referred to as having been done in pursuance or 
in contravention of the repealed Act in which such provision 
was made or of this Act; and every such provision shall be 
construed as having and as having had the same effect and 
from the same time as under such repealed Act; and any 
reference in any former Act or document to any such repealed 
Act or to any provision in any of the said repealed Acts 
shall hereafter be construed as a reference to this Act or to 
the corresponding provision in this Act. 


Oi 0s 


RETURNS BY RAILWAY COMPANIES. 


eee 


SCHEDULE ONE (1875.) 


RETURN in pursuance of The Consolidated Ratlway Act, 1879, by the 
Railway Company of their authorized Share and Loan Capital, and 
the sums received in respect of their Ordinary Capital and Prefer- 
ential Capital, and Debenture Stock, or Funded Debt, on the 31st 
December, 18 , specifying the rate per cent. of the Dividends for 
the year 18, on each of the said Capitals, showing also the Loans 
outstanding on the 31st December, 18 _, classified according to the 
several rates per cent. of interest, and the Capital subscribed to 
other undertakings, whether such undertakings are on lease to, or 
worked by the subscribing Company, or are independent. 

eeennnncer eaten erste eS fete fe S| a ee aS 

Paid-up Stock and Share Capital at 31st 
*Authorized Oapital up to the 31st} December, 18 , including subscriptions 


December, 18 ,includingcapital) paid up to other undertakings. 
authorized as subscriptions to 


—_ 
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Notre.—This Return should be dated and signed by the officer or officers of the Company 
responsible for its correctness. } ; 

This should include all capital authorized to be raised by Acts of Parliament, or by Pro- 

vincial Legislatures, but should not include capital authorized only for purposes which have 


lapsed by abandonment or otherwise. ae } a- 
. t In ees where a subscription is authorized out of existing capital, no addition should be 


made in respect of it to the sum entered in this column, but only to the sum entered in the last 


column. : : 
t Care should be taken not to confound debenture stock with ordinary debenture loans, and 


not to enter the same under both heads, 
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ScHEDULE Two (1875.) 


Fi thee ET AOR Railway of Canada. 


Return of Traffic for week ending 18 , and the 
corresponding week, 18. ' 


| Mails Miles 
Date. . Passengers. | Freight and Live Stock. and Total 


Sundries. Open. 


Increase........ 
Decrease .. 


@ e828 00 ee ooee eeeeeenoe 


ook POS ePCHOE Bt Bere soos seed 


Agyregate Traffic from.........ccoeseceee kB. ccece 


‘ Mails 
Freight ; 
Date. Passengers. ee Live Stock: and Total. Miles Open. 
Sundries. | 
USO siccesashecledmadcesticceromliesertess oddadsoo@ianaccosco locarAbocaentadscane Nesacetvass ose sieatestill (enanenas eieeaeen Bone 
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88 V., c. 25.—Schedules. 


MEMORANDUM. 


Parts of this Act in which provisions of former Acts, &c., amending ‘‘ The Railway Act, 1868,” 
are incorporated. 


1871—34 Vic., cap. 43—In sections 10, 11, 12, 13, 14 and 25. 


1873—36 do 80 do 16, sub-section 6. 

1873—36 do 81 do 26, 

1875—38 do 24 do 7, sub-sec. 18; 9, sub-sec. 28; 62, sub-secs. 1 to 7. 
1875—38 do 25 do 29, and 31 to 34, both inclusive, and schedule. 
1876—39 do 14 do 30 and 32, sub-section 2. 

1876—39 do 15 do le 

1876—39 do 32 do 9, sub-section 22. 

1877—40 do 45 do 7 do 16. 

1878—41 do 3 do 61 and 101. 


1879 —New.—In sections 9, sub-secs. 38, 39, 40 ; 15, sub-sec. 5 ; 67, sub-sec. 2 ; 89, 101. 
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44 VICTORIA. 


GH APD ys 24; 
An Act to amend the Consolidated Railway Act. 
[Assented to 21st March, 1881] 


Ween doubts have arisen as to the true intent and Preamble. 
meaning of the word “capital” in the eleventh sub- 

section of the seventeenth section of “ The Consolidated 42V, ¢. 9. 

Railway Act, 1879,” hereinafter called « The Railway Act,” 

and it is expedient to remove such doubts: Therefore, Her 

Majesty, by and with the advice and consent of the Senate 

and House of Commons of Canada, enacts as follows :— 


1. The said word “ capital” as used in the said sub-section Capital 
meant and means the paid-up stock and share capital of the defined. 
company with interest added for periods during which no 
dividend is paid, to the exclusion of all subsidies and Ereeption. 
bonuses, and as regards the Canadian Pacific Railway 
of any debt of the company contracted on the pledge 
thereof, or of any part thereof: And this interpretation of Application 
the said word shall apply to all railway companies affected ° definition. 
by the said sub-section or by any amendment of the said 
sub-section in which the said word is used, which is or shall 
be incorporated with the special Act or charter of any rail- 

Way company. 


2. The word “or” in the third line of the said eleventh frror cor- 
sub-section, as printed in the Statute-Book, is declared to rected. 
have been inserted by a clerical error and shall be struck 
out, and shall be held to haye been inserted contrary to the 
intention of Parliament. 


2. And whereas it is expedient to amend section thirty gection 20 
of the Railway Act; therefore, the words “three months amended. 
after the end of the calendar year” are hereby struck out of 
said section thirty, and the words “three months after the 
first day of July in each year” are substituted for them ; 
and the returns of capital, traffic, working expenditure and 

1—9 


Form and 
time of yearly 
returns. 


Attestation 
of returns. 


What period 
shall be in- 
cluded in 
returns. 


Further in- 
formation. 


Sub-section 5 
of section 15 
repealed and 
new sub-sec- 
tion substi- 
tuted. 


Clear head- 
way of 7 feet 
above highest 
freight cars 
to be left in 
all bridges, 
&c., over the 
Railway. 
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all other information to be furnished to the Minister of Rail- 
ways and Canals shall be in the form contained in schedule 
One appended to this Act, which is hereby substituted for 
schedule One appended to the said Railway Act, schedule 
Two remaining in force for the weekly returns required by 
the said Act: and such returns shall be dated and signed by 
and attested upon the oath of the Secretary or some other 
chief officer, and of the President, or in his absence of the 
Vice-President or Manager of the company ; and such returns 
shall be made for the period included from the date to which 
the then last yearly returns made by the same company 
extended, or from the commencement of the operation of the 
railway, if no such return has been made, to the last day of 
June, in the then current year ; and shall, in addition to the 
information contained in the schedule hereto, furnish such 
other information and returns as shall, from time to,time, be 
required by the Governor in Council.” 


%. And whereas it is expedient to amend sub-section five 
of section fifteen of the Railway Act; therefore, the said 
sub-section five is hereby repealed, except as to things done 
or offences committed before the passing of this Act, and the 
following substituted for it :— 


“5. Every bridge or other erection or structure. over Or 
through or under which any railway to which this Act 
applies, passes, and every tunnel through which any such 
railway passes, existing at the time of the passing of the 
Act, of which the lower beams, members or portions of that — 
part of such bridge, erection, structure or tunnel which is 
over the railway, are not of a sufficient height from the 
surface of the rails to admit of an open and. clear headway 
of at least seven feet between the top of the highest freight : 
cars used on the railway and the bottom of such lower 


~ beams, members or portions, shal], with suitable approaches 


Cost by 
whom de- 
frayed. 


Provision 
when com- 
pany wishes 
to use higher 
freight cars, 


thereto where necessary, be reconstructed or altered within 
twelve months from the passing of this Act so as to admit of 
an open and clear headway of at least seven feet between 
the top of the highest freight cars used on the railway and © 
the bottem of such lower beams, members or portions, and — 
shall at all times thereafter be so maintained as to admit of 
such open and clear headway of at least seven feet. Such | 
bridges or other erections, structures or tunnels: shall be 
reconstructed or altered at the cost of the company, mun 
cipality or other owner thereof as the case may be. The 
company before using higher freight cars than those used 
on the railway at the time of the passing of this Act, or of © 
the reconstruction or alteration as aforesaid, of any such 
bridge or other erection, structure or tunnel, as the case may — 
be, shall, after having first obtained the consent of the muni-— 
cipality or of the owner of such bridge or other erection, — 
structure or tunnel, reconstruct or alter such bridge or other 
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erection, structure or tunnel, and the approaches thereto, if 
necessary, so as to admit of an open and clear headway of 

not less than seven feet between the top of the highest 
freight cars used on the railway and the bottom of such 
lower beams, members and portions aforesaid. Provided proviso. 
always, that the Governor may, by Order in Council, exempt 

any bridge, erection, structure or tunnel now existing from 

the operation of this section. 


“bo, And whenever any such bridge, erection, structure or Case of 
tunnel shall hereafter be constructed over or on the line ofa Wp boa tee 
railway, or whenever it shall become necessary to reconstruct siracta oe 
any such bridge, erection, structure or tunnel already built re-construc- 
over or on the line of a railway, or to make large repairs to tee Mao 
the same, the lower beams, members or portions of the mauner. 
superstructure of any such bridge, erection, structure or 
tunnel, and the approaches ‘thereto if necessary, shall be 
constructed or reconstructed at the cost of the company or 
of the municipality or other owner of the bridge, erection, 
structure or tunnel, as the case may be, and shall, at all 
times, be maintained at a sufficient height from the surface 
of the rails of the railway to admit of an open and clear 
headway of not less than seven feet between the top of the 
highest freight cars then used on the railway and the lower 
beams, members or portions of such bridge, erection, structure 
or tunnel ; and thereafter, the company, before using higher And when 
freight cars than those used on their railway at the time of fompany in- 
the construction or reconstruction of, or large repair to such higher freight 
bridge, erection, structure or tunnel, shall, after having first ©" 
obtained the consent of the municipality, or of the owner of 
such bridge, erection, structure or tunnel, raise the said 
bridge or other erection, structure, or tunnel, and the 
approaches thereto, if necessary, so as to admit, as aforesaid, 
of an open and clear headway of not less than seven feet 
over the top of the highest freight car then about to be used 


on the railway.” 


_ 4, Section thirty of the Railway Act, as amended by this 1 what rail- 
Act, and sub-section five of section fifteen of said Act, as Mesmoaratn 
amended by this Act, shall apply to every railway and hail apply. 
railway company subject to the legislative authority of the 


Parliament of Canada. 


__§. And in correction of the French version of sub-section Brror in 
‘six of section sixty-one of the Act hereby amended, the word ie ver 


“plus” shall be substituted for the word “moins” in the last rected. 
line but one thereof. 
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SCHEDULE ONE. 


Form of Yearly Returns to the Minister of Railways and 
Canals, required from Railway Companies under the 
“Consolidated Ratlway Act, 1879,” as amended by this 
Act. 


RETURNS made by the (corporate name of the Company) in 
pursuance of the Act 44 Victoria, chap. 24, for the period 
included between the (insert the day to which the last Re- 
turns extend, or the date of the commencement of operations, 
as the case may be), to the last day of June, in the year 

18 e 


LOCATION AND GENERAL DESCRIPTION OF RAILWAY. 


Showing the County or Counties through which the Railway 
yuns, the Terminal Points, Connections, if any, and giving 
a general description of the Line and the Country through 
which it passes, 


Statement containing copies of all contracts made by the 
company, for the construction of any part of the railway. 


Nowa: 


Returns of the Capital Account of the said Railway, also 
the Revenue and Expenditure, &c. 
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No. 2.—Capiran Account. 


a a a 
the. - ; *Rate of 
a ag fae riba Paid up. |Interest or 
Dividend. 


ne erat RRS SN peTEERES ence 
a | ee 


Total amount of ordinary share 


capital......... Teseeenencneceserictcteccnteees> 
Total amount of preference share 
CHDILAleeseccsasteceecerette se sce Seneeneecnss 
do do ond 
do do vee 
do do oo : 
Total amount or ordinary bonds... 
do do as 
do do 
do do 
do do uae 
Total amount of Government loans.... 
do bonuses. 
Total amount of Government sub- 
SCription to SHATES.......-...ceceeeveereees 
Total amount of Government sub- 
SCLIPULOMN LONDON GS nesecstieoreadseececsseres 
Total amount of municipal loans....... 
do do bonuses ... 
do of municipal subscrip- 
tion to shares .......... | 
do of municipal subscrip- 
tion to bonds. ......... 


do from other sources....... | 


Total capital ........0+. see: | 


This statement must agree with the totals shown in the 
report of the company, a copy of which is to be transmitted 
also. If there are more than one issue of preference shares 
or bonds, state them and the amount of each class. 

If any floating debt exists it must be stated so as to make 
the total agree with the published report. 


*State whether dividend is cumulative or not. 
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No. 38.—Loans OR BONUSES FROM GOVERNMENTS OR 


MUNICIPALITIES. 
q ro Lo 1o SS ' 
3 3 3” eon 8 y 
= % 9 wm n Ps ae 
ae & bse hieoe iS ea 
From what source.} 4% ee gee $28 % 3¢ 
33 fyi) Ben 3 Don [=| Sas 
ow od e544 o5o 2 £3 
god aS ga gag 8 3 
< < < < ~ A 
$ cts:| $ ‘cts.| $ cts.) 1H. cts.| S cts: 
Governments....-..+ 
Total. ag | | : | 
Municipalities. ...... | 
ALORS a scganods 


No. 4.—Bonps oR OTHER SECURITIES NEGOTIATED BY THE 


CoMPANY. 
Amounts. Rate of Interest. Date of Sale. Prices Realized. 
$ cts $ cts $ cts 


No. 5.—Saues or LAND MADE BY THE CoMPANY. 


penne iss sees sesteeeeneeeesereeeeeeeeee ne 


Acres Sold. Price per Acre. Amount. 


ea REEESEEEEeee eee 
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No. 6.—FLOATING DEBT. 


Amount. Rate: of Interest. Remarks. 


od 


ne 


No. 7.—CHARACTERISTICS OF Roan, &c. 


OWNED. Miles. 
*Loneth of main :Hmerfromi....s. 1... ceccsccew ceonne TRCOREC ier a ees 
fc) LORTNYG TOT. scoaccomeoosconcas “CrencoeeoncuoK U@scosodooneniqcacaco scbaccdas 
do GO” paaoeeaogsbond Bdassndsoouasundene WO senon0 spoodo antnaononNG 
do (IQ) oneeberca oaegiSa00 9 conRaD SeonaeneC W@acncondeiacaos. oboon 2604 
do Gi aeosetedvncecdosht qnndoc oucaeteacs UOsepseneaeuastess bon “agoantee 
LEASED. 
Length of railway from... .seccrrcecssessrercorereree tOverren vrreeeeee cee eaetiaes 
Cy) do Sieseclete ssaahceteyes svacese pe tet accessscsiescoeetselsccereres 
do do Meeeiecanseacietecaiestaaesary dUOhuenresscleacssscnelanscesees 
do do Peewan fesestctacieeescnessssierssetOsesses Vetesescsiesetesieosset 
Total mileage Worked.....s0 5 ssosseree noponcoang aaeooane 
Length of road laid with iron rails. .......e. ssssssees ceseeeeee ones BE RNR AS See 
‘do do BICC EAi ls pecrerestetecececenesssesecistscqunetustotemscesl 
CLOMNOL SHTIIN Retetenrateccsetesscoetscrscces JCSESSBKUDORS a BBOGECRGA TOE LIOG! Ben oge9 
do of double-track (if any)......... pbbonngo Hilagcook dsAcH AS Cae Rdo eis eeB aaa 
Weight of rail per yard, main line, iron............... Bae iaincecuers ose te comeak Lbs. 
do do do REO eertenien cpeceche oatmnce em scams essa tier do 
do do DLAMCHESs TON. ..ncncnecisacvaeeseeepaconasncage teceren ss do 
do do LOM MMB tCO ecco tert cctcsiee ce sciicccasttsersses sei do 
Number of engine-houses and ShOps......s+cerervere seeeersressnnereesees soeeneees 
do of engines owned by sg DOCHOERELY BARBED SENOS NICESS CDSSOaONC 
do do ALLE toa ices ventceesecesre/ctsesccctecoosslssasessases 
do of first-class passenger cars owned DY COMPANY:.2.<.ssvence caves 
do do do Wune deasseMeccarssecrecss-+escrcssscneness 
do of second-class and emigrant cars owned by company......... 
do do do IG eeetseiaesss canderscedeeese sees 
do baggage, mail and express cars owned by company......... 
do do do NnWhe diecareneantectetacssstansecsanse 
do cattle and box freight cars owned by Company.........+s++++- 
do do do JWT coceomans acoclbooc.ccauce aoouLeHe0 ecc 
do platform cars owned by COMPANY....0++-ssrreeeerereee estoneneres 
do do Nived.....0..0006 eeseveoes Asg0b0n00  COPERCOT? Besbo OD HuGe 
do Coal cars OWNEd DY COMPANY... rerecceee eee ‘chee herr Terre 
do do hired........ Apesrbecibiecdadurs < Battescess eens Mecunesees saeeee 
do ,.. ties to mile, main line......... Ss catneaaninasieaciitep mesmaticeasisarskssiuwes 
do do Tyrac heseestessesceesssccesssccsccessteeciosesnessaisncrssers 
Nature of fastenings used to secure joint of rail...... S000 2c0e HORDAnHCEANE oO 
Number of grain clevatorg....cccsscrssrssrsecsee eveerevesseeseeeesners sessneeey sees 
{Capacity of do AI her ico eacecrincocabonNOBuongD OdodoR! coo OcjgdaUAG HOSE 
do DO. sevnacisesscorovecceicosevercocersivers fate Jaton ees wereses 
do COMME MEcanetasacsne cose i dncasacstecescisisveccusatisesnccesecd 
Number of level road crossings at which watchmen are employed... 
do do Without WatChMen...,....cccrresssreesenees 
do OVerheAd bridges... sseveresecevers seseesnee seesesenseaserceseen enenes 
Height of do above rail level, ..sess- Nae 
Number of level crossings of other railways... 
do junctions with other railways....++-- pilsh dchied taste» bon sd eo seunes 
do do branch lines........ denepoeenna sesckapareahtcasty «sets 
Radius of sharpest curve.. see epeen eeebeeere nenesenen cu enes 
Number of feet per mile of. heaviest ‘gradient... senses ccneceeeces coneeeces so soveees 
Gauge of railway........ 6 Aoctbond seACOS desece ennenes teeeeeeeeees be veeeee neaeeeene nenees 


pin tt a oS ie Ee eS = a 


* It the line or any portion of it ig under construction, the length being con- 
structed to be given. 
+ State where these are situated, and the capacity of each. 
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No. 8.—Actuan Cost or Rarmway anp Roniine Stock. 


$ cts. 
1. Cost of land and land damages.............. saeeoReonseleestrotines sense tenennese 
2. Cost in connection with the administration of the Land Grant in 
Bid elt aanivecesseertens sacsocinedonsaseraacssvgcecciecectrscercites tee cnesee ceeeeeees 
3. Cost of grading, masonry and bridging, station buildings, &c.,&c. 
4, Cost of rolling stock of all kinds, including WOrKshops ..... secveeees 


Total swoveresvse a areev secretes ert eee ETO 


The above total to show the real cash cost of construction and rolling stock. 


No. 9.—OPERATIONS OF THE YEAR AND NUMBER OF 
Mites Run. 


# 


. Miles run by passenger aaa al rae ta 


2 do freight trains....... 
3. do mixed trains........, ssccaeescisccnsaarcere ess Sotsoueceseciecs Soaleseoet 
4. Total miles run by trains........... coue Adan op.iCoo sais panels dalee oe sinadbe avoid 
5 do Cn ineseceetecerene Soesisse toute accu rar sioterrenee pare 
8. Total number of passengers carried... ecescseccccee ee, 
7. do tons of treight (of 2,000 Ibs.) carried. ........000. 
8. Average rate of speed of passenger trains........ Gb iatngacsosoasdens pteocod 
ey, do do Lae Ca SUA Hie 501: Bey hai a a aN Rr AAD 
10. Average weight of passenger trains in motion....... 
11 0 freight trains in motion........ spares ese come 
sate Tan SassnEEEEEEEEEEEEEeeeeeeeeeeneey 


1. Flour in barrels, No...sosssesseses it. ners! 
2. Grain in bushels, No......... e000 rat PEL ed ee a 
3» Live stock, 5NO.5: sJsssvasisvescsssasenasea ANI MME DRONH., Bitccesss 
4. Lumber of all kinds, excepting firewood, ft........cissscsecceseeoescccce, 
5. Firewood, number of cords of 128 cubic EORTC TS ALTE ACOs 
6. Manufactured BOOUS case ssinssccsreotarestved hoe MINNIS... Ge. 
Utah Waother arsiGlogins cvesdies sescccts 


TO OOO e OOE Coe Dore rer eeneee neeane Pre eeeredeeeedn 


Total weight carried......... 


[Pent enna me OTP aes 
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No. 11.—EARNINGS OF THE RAILWAY. 


ee $ cts. 


a a a a ET ee me cn Ss ny erence | oe a es | eee 


SPE TOMEPASSOM PCLIULACrsccceatsetsetccasscassinassss ssesccccoccoccseetinccrceceeces 
ZoRETOMMECISMLMUCAL Comsneceiscserateetetes sl coce sossausens \aseiersteisceeaiseteesiessens 
3. From mails and express freight............ ....006 Deehncsensees net eeeseeeee 
Are ETOMEO LCT Ss OULCEH smscseceracteteteecesinteseciessccsionsecssteshe cess euasntaveeeess 
Ota leccrnctauesticccsartccscurccctecewaresseactansecucaitcere neste es 

—— 


No. 12.—GENERAL TARIFF OF ToLus ESTABLISHED BY THE 
CoMPANY. 


No. 18.—SpPECIAL RATES OF ToLuLs ESTABLISHED BY THE 
CoMPANY. 


No. 14, A—OprratTinc ExpENSES—MAINTENANCE OF LINE, 
Buiupinas, &c. 


—— $ cts. 


ey 


. Wages, &c., of labour employed on track, including siding...... 
Costofpromrails and fastening r..caliccs.nossucestes peeolirassevseers wees 

+ Cost of steel rails and fastemings...............00s- osransssisocnrepentevens 

: TE ae BEECH OE OORENS Sopa 

ss hepairs Of bridges and (Cul Verts..........00+ sacsonisecvace-vicaecss oosesvicerase 

. Repairs and renewals of Duildings.......<--.cerseere sccevsrveesersecornes 

MPLVCD MINS) OF LOMCLING eorscsceccusneteares 4s iclosinreeeetle-«-Heeadiseeccedesencacdeen es 

RO LOST PSU OW.-eceeaesaceestiedecas\cavercactivcapeslescsas[atressapssicyesstecninevsicens 

. Engineering superintendence............20css-sesscce cercseres senses vevcooees 


Oe saree een tere eeees wri eeeeeeny 


ODIAMP wre 
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No. 14, B—Oprratina ExpENsES—WORKING AND REPAIRS 
OF ENGINES. 


see ETE HE EE AM RS RD EE RENE ST 
= ees = = ———— aoe! 


ae $ cts. 


. Wages of engineers, firemen and CleaneTB.........061.seeeeeseeeer coneee 
MWOstofecOal TOR MUCl cima cescec se nasesseel t-te tfolctelel eae) Catena scien 

DORtOl WOOG LOD HU Checesessceatcss molten enconeees actrees oS air ios eects : 
SRepains Of engines and wendersy srwecdersesee cee sescceeene cress anarere 
MO stall ow. pwasie, Cw OMEN OINCS acrcnacessesthi senses estenesaenra 
SMT b Rees aN ee gene ee Bpeéodoa! | ponsos Sacto osssats abace Boauebbus edsto0 
H Repairs Of tools and-machineny,. vecswarsstossecssecaree-tsetiensael feseeumens 
SUDSTINTeM MeN COlsmeccrtnes cea mies tetetit ce olete caer consis ons ees neeaeace 


~T OD OH OO nore 


No. 14, C—WoRKING AND REPAIRS OF CARS. 


samen 


pica $ cts. 


1. Wages and material for repairs of passenger Cars...........ecce0-0000s 
2. _ do do freixht cars and snow ploughs i 
SwOUperintendence...cccvssneecomevaeec preERE ee on eee ese netee 


No. 14, D.—Oprratina EXPpENsEs - GENERAL AND OPER- 
ATING CHARGES. 


Sadie on $ cts. 
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pDUILCIN GSES Crrssscccsocsescesc!s 
g and repairs to engines............. 


ng and repairs to cars......... 
Total cost of operating railway... 


al operating expenses............... 


No. 15.—SumMMARY OF OPERATING EXPENSKEs. 


The above statement to include the full cost of operating the railway, and the 


total to correspond with the published return of the company. 


A. Maintenance of line. 
B. Cost of workin 
G. Cost of worki 
D. Cost of gener: 


a 


i ee | 


—_——. 


‘OSB 10 JUSPIOVW JO s1nqwn : ‘908B[q JO SMIBN ‘oyBg 


ae ee 
‘uosied Yous jo oueu oy} pue 

pernfut uosied yove 0} Sin{ur ey} Jo yuo7Ke 84} JO “JUEprooe ey} Jo esneo oy} ‘UreI} oN] 

,Petinooo Ff eLeyad oovld eG} “yueplooy Yowe Jo oyep oy Jo JUSUIOWLIG B st SuLmoyioy ouL 


Ore ere neces 


Sinit.e AN[O0e's.e'e'ei¥isleiesieictvenieiensioticieeh vieeiccsicvarebienes 


WOR] TO Sutoq IO Sunys ‘BurAy ‘Surpuys ‘Burs IBM 
TONOUW UI UIYA 9UISUd IO SUIBI} YO IO UO Zul wun 
OOO raw Fa cee ecercenes wenessene “""50Td U8 IO Sieo woody IP 


“poanfuy) “perry |*pemnfuy} -porpry |*pemfuy] -porrry |: peanfuy| -parrry 


| ES 


— 


———— ‘qUEPIOOV jo ssneg 
“1810 J, “B19 30 ‘sofopd ug ‘S195 UISSB 


i “SSINGGIOOY —'9T ‘ON 


140 


No. 17.—NaMES AND RESIDENCES OF DIRECTORS AND 
OFFICERS OF THE COMPANY. 


ee - 


Names of Directors. Residences. 


President. 

Secretary and Treasurer. 
General Manager. 
Engineer. 
Superintendent. 


The following is the official name and address of the 
company :— 


am ANS emer 


OmvelC TOR TA . 


tn tenets me er 


ClaWaWer, (ey, 


An Act to authorize the construction, on certain conditions 
of the Canadian Pacific Railway through some Pass other 
than the Yellow Head Pass. 


[Assented to 17th May, 1882.] 


\ HEREAS by clause thirteenth of the contract with Her p..anble 
Majesty the Queen now held by the Canadian Pacific — 

Railway Company (which contract is contained in the 

schedule to the Act passed in the forty-fourth year of Her 

Majesty’s reign, chapter one, intituled, “An Act respecting ,,y . , 

the Canadian Pacific Railway”) it is provided that the said cited: as to 

Company shall have the right, subject to the approval of the aes a 

Governor in Council, to lay out and locate the line of the Rocky Moun- 

railway thereby contracted for as they may see fit, preserv- '!"5 

ing the following terminal points, namely, from Callander 

Station to the point of junction with the Lake Superior 

Section and from Selkirk to the junction with the western 

section at Kamloops by way of the Yellow Head Pass, and 

whereas it may be found to be in the public interest that 

the junction with the western section at Kamloops should 

be made by way of some pass other than the Yellow Head 

Pass ; Therefore Her Majesty, by and with the advice and 

consent of the Senate and House of Commons ot Canada, 


enacts as follows :— 


1. The Canadian Pacific Railway Company may, subject (490 of 
to the approval of the Governor in Council, lay out and Pass may be 
locate their main line of railway from Selkirk to the junction suthorized by 
with the western section at Kamloops by way of some pass Council. 
other than the Yellow Head Pass, provided that the pass be , 1... 
not less than one hundred miles from the boundary between 


Canada and the United States of America. 
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TO 


RAILWAY ACT, 42 Vict, Cap. 9--1870, 


g 
& 
rs] 9 ——— 
2 | on 3 
a ae BY 
ey = a 
) ie & A. 
51 | esses | ACcidents,—notice of, to be given to Railway Committee...... ese sal Cova) assim: sa] eees 106 
OGM \incsosses ; do special returns of serious to be made...... ea eeninanessnealt ore eee SONS ors 108 
55 nee do and casualties, semi-annual returns Of....ssccesce-ccoes sores seeeccoee secene.r. 107 
Dt ccverees do returns of, to be privileged communications......ccaseseserseee senses seeees 1¢8 
Mizcsliecsersacs do prevention of, by apparatus for stopping traing cscs. .-cscsee cceeveen 116 
14, 15 | 06 oo do Precautions at road CrOSSINGS.......00 sessccneesccoeesocses scones eones Pee ee + |116, 117 
Oy dd Noses, as do ‘ in passing through towns oF arriving... see « veee 117 
78 Spe do foot passengers to use bridges when provided..,...... ser eos 117 
do precautions a8 to cattle. Sze cattle. 
28 a Accounts, yearly t@ Patliaticnt.sat cnet ee ee 100 
28 8 ) Parliament may require further details....1.....1 cesses secseee secceesces sesses 100 
2 | werereee|ACt,—application, part first Of thig ce... cesses cesses srosee cesses paweutesestys colic enee ra vase 61 
A \|\cccoveses} CO do part second. , J02 
100) | .-...... -| do do OM, COrtalty GNA CEMIONIS Iii, aa. «onesenteusearrioees neste cir dol otek 122 
101 seer | GO do to Prince Edward Island, British Columbia, and North-West 
LOECLLOTIOS asasepannidesetactens aati aes Pai ee ae 122 
me 102 = |......0. {Acts repealed,—saving clause, and how this Act shall be construed ..sscs ve sees sees 123 
Bia ee aero te recover CAllge st. .c. co ek ee ene ASHER: EEDA 91 
20 il do do estopped by forfeiture of shares........... sates conciseacsces. sak 91 
CaM rane ses do against shareholders for debts of Company, execution against Com- 
PABY MMSE WTC CONC .0 3.1. <ctesssaness-eetts ae eee a ee 4 
25 4 do against Company, for refusal to carry passenger or POON es sessstvence voce 96 
25 6 do do for refusing baggage ChecKS 0.10. sscccsses seeeee by Ah 96 
; 9 3, 4 Administrators,—powers of, to convey 1and8, &C..s+ese woessove sssssees sssvet soseeeccca) TL 
a! 9 13 | Affidavit,—of absence of owner, &c., of DPIOperhyeUakenbwteccsnve tert reeessnecs. 73 
9 20 |Affirmation in place of Oath...cccscsscseseee aise encaecanntisenexese gtioetcen Perce raat ieee ee oiness 75 
9 5 |Agreement made by Corporation valid..... Bealeneeereseessstes Neceseetariasnessarcensdlis esses) Zines 
: 9 7 do made before property is set out for TAiLWAY...10: cece. aces sesseressee eccees 72 
8 7-8 |Alterations in Plan and survey, provisions respecting ...01 seoscesce seseees sesossece o sccous 72 
16 4 |Animals, penalty for suffering to enter on TSADEMA Vcse a cecavegsscelcctnaiteaceze scree, os abecees 85 
Be seo coves | ADparatus for quick stopping, best to be USed....cs0eserescee seccecens seoreeees cococccccccc, 116 
} »4 1 Oaeeeeee Z 
; a esreews | ¢ ADDUCAUON Of Act, ANG PATis Of scsacne ie eresse ck ee. 61-122 
: 7 15 |Azbitration, as to compensation for crossing or uniting, &c, with othe 
F TEUWAYS cos cucre ennsesdocins qavnaitrssaiiens ee eee en eke Lace | 66 
- 9 19 do COStS Of NOW PAIC tecture ate ete Oe te acec tock, 75 
- 9 33 do in case of materials required for railWay...s...s0 sessccses csseeeseesee sever: 80 
9 12 | Arbitrator,—name of, to be given to opposite party, if-Company’s offer is not 
i RCCEPLCM, wenacesouras ee soa eXaliwr as paaeendues Unercrsiea seieeas vac sence sees (tas® a,.055 73 
- 9 15 do ~ sole, when and how to be appointed .......... Seeatatisear cso: vases acoet ss oe 74 
; 9 16 do appointment Of sees snsnes veneer secnereen sseteesecate senens cnener sen sesses sesense cease 74 
= 9 16 do third, official, to be appointed by Minister of Public Works, if 
Y not appointed by the other two ............ Saetteikeestinstee aaoesescebessves | 74 
» 9 17 |Arbitrators, duties of ; award of two on vote to be final sessee crcccse,s sceosecce ccoeee ave 74 
. 9 18 do to consider increased: valtle Of atid 4...-cos ceed sesessace ce-esooce nssenones eee 75 
- 9 20 do to examine persons on oath or affirmation ... cscs sceses sesso meeee secseenee| 75 
9 21 io”. to. fix day tor making Awardee «ee ec ieee, | 75 
m.9 | 22 do Oyite or Hegoming: dig Qria yet were oes caceas sacysis cts vesenns ene ctoxicleorey 75 
-» 9 22 | do if ie be the third arbiten tes cette acanescoonasse.» <x. Gorosnesever seve 75 
' 9 24 | do vote not disqualified unless personally interested 2.1.00 sesercee sensors 76 
9 24 ds appointed by the Judge, when disqualification must be urged........ 76 
9 25 do Gnd If ApHOMMted BY Parte ages oo geore cscs, catese <audet costes cooseec med 76 
9 37 |} do in case of Indian lands when used by Railway cos sssces cesses server vee 79 
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INDEX TO RAILWAY ACT. 


| Section. 


1 
#1) 


owe owvowovonnyet 


e+ ae * * 8 


Sub-Section. 
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yoooscees 
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2 


seereooes 
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seececees 


| weweeeey 
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10 
12 
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vesoeeeee Cars or carriages—may be condemned by Railway Committee iss. ssseeceseeeseereres 


CoN PDE ile St eo a) ES ee Se ee Se ee 2 ee ee 


ett cee = er es 


Atmospheric or animal powers may be USCA ON TALL WAY esserreoreee -reererens senses eeeeee 
Auction—sale by, of land not required by LRLLWAY sosees soccer cesses sonne- sevees coetee oeeee 
do goods, unclaimed, may be Sold by -r-...sesererseee sneree cosessens secensers saeers + 
Award—price agreed upon to be considered as Fixed DY sesee voeeeienssesere ceseaeecnenes 
do may be made by majority, or by sole arbitrators... sv ssroees seerseree srerees 
do if not made on day appointed, price offered to STAN cessseroosere seoreeroees 
do not invalidated by want Of fOrM.....co-erceceess rerseerer seees senade seereene: cones 
do or agreement to give power to take PpOSS@SS1ON ....+00+ verecerrrs -nsreeenrs sores 
do amount of, how paid in case of Indian Lands vse. reve sss1. seeres reeres seeeenees 


Badges—Company’s Servants tO WEAT srseerrereerssenes sarees seer sene carene serrenees aren oseres 
Baggage cars not to be in rear Of PASSCNYL CATS.....0++ ver-ssone seeerenee sees serene ceeees 
do - checks to be furnished fOr...c.cece cccreore seecrens seerevene seccncnes severe Reeeencces 
do do do Go. Claims for 10st rcccrer vere ssreseee cantare necnevees 
Balance of proceeds of sale of unclaimed goods, how dealt Witll! <evces carte cssseriece 
Beach—public, extent to be takem sesseeseceeree, anseerace seeesoors <ensea -ssereaes nesceass ereeeeee: 
Bell to be Sounded At CLOSSINGS...-.000: sraees cevrrcare weereers sonrssees seoeeraes ganas eaererereees, 
Borrowing, powers of Company, bonds, XC. cesses rereeeseserrere Bevveree seevernes secenr se ae 
Branch railways—powers to make and MAVAGE. cores werer careee Derlerccesssualeoncveetnsesees 
do PTOVISIONS TESPECLING.......00 sre PEE CETL a O50 OCCURS 2000 
do and after notice, deposit of plan, &C. sesenceee seers reenerees cocees seers: 
Breadth of lands to be taken for roadway Or depots, KC .cse.cooe seers ceeereees preer verer 
Book of reference—errors in, HOW COLTECLEH ses, cecccesee renrars accessors ecerserees cores 
do CONCISE Of ....c+secceesecers aeconssee snscer corccoces teres sercccors svesseess sere 
do how examined and CepoOsited..re..seecscerecersnseesseener cosevere eres 
do deviation from line shewn in, Limited...... see ssseer cereeenes ooee- 
do names of owners entered, how corrected .......+. ++ geventensoteeee 
do deposit of, when t9 be Made. .-..scsee seeceeses vssersees seversnes corenes 
do to be general NOtICE tO OWNETS we-sseer seessrees erence saver saners sree 
Bridges over highways, width and height Of ... s+ sess sree sadenscsteenrenceeteretian 
do grade of highway under, limited ...2. s.r. ssessere ssenssnet ereers tates ces ceeeenes: 
do carrying highway over railway, clear height of...... chara scesteaeenats Bee sceaes 
do existing bridges to be altered, if LOWEL....66 wse-se1 nnseres center cette cpesee renee 
do carrying railway 10 be examined by order of the Railway Committee..... 
do may be condemned by Committee ies sesceer serrrrsers reorecnes sareveves reees seeee: 
do’ permanent may be ordered in place Of MOVCADIE ....0 -.-e0e ace se-sreeen senses 
do Company may not substitute moveable without consent of Railway 
COMMITEE oocie cecceccoccceces coven sacoue sncccveccorsece voovesicsensn craven cn crease 90s 
Buildin gs—Company May Crect reser senrrsere seeveoees sorses sreseennn snares severe csteay senesene 
By-laws—to fix and regulate tolls .....0+ soe covssces cerereees ventas aeons nrnsvavor see tarenee es 
do to be subject to approval of Governor in Council.....s0e-eeres cores vee cee | 
do or, if affecting others than employés Of COMPANY. -renrever -eereres + ererres 
do for management of Company, how made, and for what purposes ....... 
do to be subject to approval by GOVCLMOL....+4 erecceee cosee. covery seereeeee cerenees 
do for regulation Of CMPlOYES. ...ercecereeser sneer seenes toeeee raperaenen: sues edtesire coor 
do may be altered......... pestcelnsccetconmensed tansptin ceserssiecnsesiseersalanacvslathecniiarseascr 
do MAY IMPOSe PCMALtICS....0. ccseee seers conser carers serensnan eeeees scenes sevennen aener eee 
do may authorize summary interference in Certain CASES...46+ seesre creer oor 
do how notified to employés and Public... ecco ap tne estes cotetsecclastntsnee 
do who bound by, and how Proved.ecesreroersneereene verses crrecenen socee: orsren caesey 
do penalties for CONtTAVENLION Ofvreces coovsccen secveeece sevens sere sveveriseee ceeneeres 


Calis—how made, what notice, and interval coors asses sector secereees revere 
do to be published in Canada Gazette ....eeceseceencasves covsveee «reer case 
do Shareholder liable to pay AMOUNE OF ...10- cecerece reeete racees ores 
do not paid, to bear interest at 6 Per COMt i... erreoer aneeet ver secees vee 
do amount of, may be recovered Dy Sit... 110. ccersece renee 
do formalities required in actions tO LECOVET ceeves seers cosreeeee senaes soraenene soreserer 
do non-payment to entail forfeiture Of SHATES....., errs serersee anerenee 
do on share to be paid before dividend Paid......... -ccccccs crenseerreceness sreuar teeees 
do paid, Directors may pay interest on, until railway is completed........ ++ 

Canal, power to construct railWay Across OF ALODE vroreesen reser soncseee seovee verre: 


eaten 


* See C.P.R. Act, 44 Vict., Cap. 1. 
{ Amended by Act 44 Viet., Cap. 21. 
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43 «veo (Cars or carriages—considered dangerous may be forbidden to run.. ccs ssesreee 104 
OME enereaet do Inspecting Engineer may at all times CXAMING nssivieteaoine 104 
7 20 |Capital stock of railway, how it may be increased. .sceseccorsescesccoses socccsoees secessees 68 
21 3 co not to be impaired by dividends......... ....000. inwseecaee!-c- serleeseoe secccusvalcesers ox 92 
yy 9 |Canada Gazette—tolls on railway to be published in....csseess-ceecscan: secees senses costes: 86 
pil 10 do Order-in-Council reducivg tolls to be ‘published i WSs seseiessceieeees 87 
20 2 do notices of meetings and calls to be published in .. 2.1.0... scesseess 90 
MP cececets Cattle—not to be at large within a certain distance of puwey spoch co cece ee 117 
SOMPiescccsnee do or may be impounded, iS OMOUDGssssecce'eeceess eolscuroeessercsteceliucerceccieres cones 117 
81 |e! do and no compensation for, if killed... ......... Eieseseare atcnensiicssessiecscossecoascacstt 117 
GAM iceccesse Caitle-guards at all road crossings may be required... pasleseceniesses 8t 
16 2,3 do until made, Company EBDOREIETE for damages, ‘but not + after ‘they 
QUEM AM Cimesestescestees Bacinsaneoalevnscslsasseniocasietarsiecceceseraseer [MOAT CO 
a5) Wosescoee do Tuspecting Engineer may “at all times examine... \eoseseieh sossessoocces| 104 
20 13 |Certificate, Treasurer's, of forfeiture, LOND eHUIPLOFA MONS VIM ONCONccsssshercssesesereoscaee 92 
20 7 do ol proprietorship of share, to be evidence . ont Shoo! Coben see 91 
20 8 do do want of, not to prevent disposal of share. 91 
TY Wastes. do of Minister of Public Works, when extra CASE See ae by 
WOM patty Meseetssticceecse see cetrece ace Spnoonca ie alinscotincestasedi ccnssecaseceeset 73 
WA Neaascaeo do CECH OlsSUCHNCOTUIICA LC tsseernatesvicsenectecertscee tovvesiseenssitecreclieecss'sesitcessn 73 
TS) |) cocece: do proof of such certificate... ....... dodso condo eocodononnenina-cen caocomceron 73 
13 | --000- « do Crown may question authenticity Of.» CADE HONDA.) oc 73 
8 5 do of two Justices of omission, &c., in map, p! an, ‘ke, effect of CCONERO aE 69 
> 8 6 do of correction, &c., of map, &., to be deposited... sifeesecitectereciesess 69 
19 14 |Chairman of Directors to have casting VOtE csvssees Seeesecnetes narenslessvostiderscteseatdecte see 89 
7 19 |Change in location of line, for certain purposes -...... Scene) PESOS) 68 
25 5 |Checks—to be affixed on parcel of baggage and duplicate given to pas ssenger... 96 
25 6 do penalty for refusing to Give......0. 2 5 tekscdn ocbosoaan aa Scace emt 96 
25 7 do passenger producing, may be witness to ‘prove contents of lost baggage. 96 
9 4 |Church and school trustees, limitation of powers to convey to Company... 71 
7 18 |City or town, branch to connect with main line or branch Of 26, «200-0 seeees vorees 67 
9 |30, 31 |Claims, &c., on lands taken, how cleared, by Pepe into Court, Ceca ek 78 
5 12 | Clerk of the Peace, Ven pLreuaAllOMOlresereenercenvostéseseoseshie> Bog tesobou Bececsiccsetess 63 
8 2,3 do duties and powers of... Sete Te 69 
i 8 7 do copies of plan of alterations, &e., “to be deposited with... 69 
= 8 | 9, 10 do duties with respect to copies of plans, Gene Meeitesshees 70 
“* 28 6, 8 {Commencement and completion of railway Limited......ec recesses vos penseccii me LOU OO 
GONE |be-csese: Committee, joint, to be a for carrying out traffic arrangements between 
two railway companies. acivene= 205086 saveccse serccoes; Ween nequeeees so0ses seeeee se0ee 109 
5 15 |‘ Company,” un sorpreta iow? ofiiom van ae RO MSEeCpimtaS NET Fen i aaek cen aee Van zameensesen 63 
T | eeeeee: do POWETS Of 22.0. ve0nve SoD eS SERIO COREE (NCE OIS 64 
OO | aes aeet do what to mean, vas respects railway statistics .. Relisaeeclsecsnticeersouss 100 
9 | 34-36/Confirmation of title of Company i in Quebec and its effect........... ses toseweer 79 
= 9 18 /Compensation—Arbitrators in fixing to consider increased value of remaining 7 
) Ta S tteneasefecseteeestcce ae ereayeamensctersset 
9 29 do for lands to stand instead of such lands as to “claims, a sococoeys 17 
P25 ll ee UR! intoxication of, to be @ MISMEMEATIOL ..e.esree cerorere cenreneee er server seovevees 96 
F 61 | see |Constables—Railway, appointment Of... score -cseerece sansa: seseee sseseene fiesessss Selicesaser 110 
61 2 do powers of, and to what localities AME YOOX COLIC ceetese: sper ceseatan setteascop ee tL L 
61 3 do MES TRISeal Obs ate eee Cet nad tiare Leen tects Anat tecoes on Uh wcsvedoctnee LL 
61 4 do record of, to be kept by ‘Clerk of I Peace... Runconteaerat ae slarsacsieecese on 112 
61 5 do penalty for neglect Of CUtY.c.se.esccsereesceeses sere cect csssescsssee voasesteeees| 112 
61 6 do penalty for resisting IAL etree see mene tater en teenestea oct ees Becseceeen ELL 
) 7 |Coatract, &c., to convey lands, made before survey, &<., binding .. ere 72 
F 28 5 do for ‘works, not to be given until tenders invited ...- see ccoessee cee resees 100 
9 16 |Contractor not to be Director of Company........ nee SPECTOR Se a 89 
93 |........|Contractors included by word ‘‘ Company ” in certain cases.. reseeaee ees 122 
P48 10 |Copies of plans, &c., or of alterations, certified by Clerk of Peace, ‘to be evidence. 70 
2 8 2 do = maps, ke, of JQ ed railway, where to be See te eieesssetenre 69 
. 8 is do do 69 
me 8 4 do do cert fed “by “Minister “of Public | Works or Clerk 0 ‘of F Peace, 
| to be evidence.. eS 
E.: 9 19 |Costs of arbitration, how paid... nF SAP Met cost toh tesiew ate ie 
9 23 do Company liable for, if desist: nag “from first notice. Weare \eseerars ceveckinnesaressis: te 
p 2 32 do of proceedings on such claims, by whom paid SOREN, Sreaesavealessooeits 3po i 
| a 3 ‘Corporations, &c., may convey lands tO COMPADY vescee seves ceeeeere ceeerees reesae ae 
r —_—_—_—__— a ae ae a aa | 


146 


5 
ie) ee 
S fa 
o =} 
we oD) 

9 3 
9 5 
9 | 8,9 
23 2 
9) =alltamewes'es 
BOM s\aeeceess 
15 6 
VG Wee 
7 95,16 
B2- ess 
5 10 
9 14 
9 3 
7 19 
42 l Beveten: 
42 Hes 
9 10 
9 12 
25 4 
SiGiWevaxesses 
SOmaieceses 
SOM leokscs ced 
0 Malteeeeee 
CLE liresyecss 
v5 | 14, 15 
ADE Mecscwess 
7 12 
9 11 
PO Malliceswsaes 
9 23 
<a-8 il 
Zain | Gone snes 
Tea Ole eerasts 
19 3} 
19 4 
19 9 
19 10 
19 il 
1) 12 
19 183 
19 15 
of BS) 16 
19 17 
19 18 
19 21 
ALS Ul sessopcey 
23 2 
COMM Reweses ie 
OL erent 
22 & 
ZL Dieser ease 
21 2 
21 3 
* 22 sponte 
28 ) 
9 38 


INDEX TO RAILWAY ACT. 


— 


es  eSSSSSSSSSSSSSSSSSSSSSSSSSMheseFeseseseF 


* See O.P.R. Act, 44 Viet., Cap. 1. 
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Corporations, previous order of Judge, in Certain CASES... wseeecovee.cos soe sereesneeerees i1® 
do &c., conveying to Company, indemnified ........ sceer cseececes sasee one | 72 
do &c., who cangot sell, may agree upon annual rent, with lien for. 72 
do Municipal, may take stock of Company .......00..csseece vonccoons coooes ove 94 
Crossings—to be examined by Engineer, directed by Railway Committee......... 103 
do MeVelTOUL OL TEPAIL S.coeslcteces) | etecue secs cdessecasiozastcnocesnts consesesian screenees 166 
do TULWAYs SIONDOALAS CO DE PIACE Alsacreccslsecscanscleaatal onteedderessenclierset 84 
do farm, Company may be required to erect gates at...... aco onseccada carocan: 84 
do intersecting or connecting with Other railWAyS......... seccceres secsenses one 66 
do torbebienced ;Andsce “A Ceid eM tSincsscsaseneleveranveacoscen svececttcoccccce searetes| may nEm 
‘¢ County,’”’ interpretation of word...... det encccades! scerennan se sossiswaeetertuasiiccetreea//enetnee® 63 
County Judge, provision if he is interested in lands required ...10.--ccecers senees eveeee 74 
Curators, oes) may convey lands to Oompaty, aucc-scscceas acess sleadeveceneceneniesearttes Tl 
Curve, to lessen, locatioulof line may, bevchan ged e..er.) ssoses-<sens- see rececleoeseenniere 69 
Culverts to be examined by Engineer, directed by Railway Committee ...u seco 103 
do.’ may be condemned by Railway Committee. 0c codecs ssasce cesses ssrerense on 103 
Damages—contracts, &c., as to compensation for, to LaNd3.....cecssesere seveenees oonees 73 
do compensation for, torbe,Oflered sit MOtiCGsss.smscesedas ceactegcseeecceerlecsseeets 73 i 
do arising from neglect, &c., of Company not avoided by notice, con- ; 
ditionjor declaration O14 © Ou Pan Visssececeuscanecteacoeteacesetuertte eee ee: 96 © 
Damaging rail way— punishment: £09 vs can asic secbilcounoe xo ocearweureaegsn nomen Rosserattetenese 119% 
do and if with intent to injure persons OY PrOPeLty.....01. seseveeee 119% 
do by, placing obstructions On track) AiCsessscesesoseccceateeityssseesnes 119 
do OF IDJULING IM ANY WAY ...00+ 0 00 seense crsecncoeees cosene meres seveeerne| 120 
do goods wor, packacesiofireioht.) WC cese<cye a <aheecateudedeeestereas 120 
Dangerous goods—no' passenger to carry; must be plainly marked; Company 
may refuse to take ; must be carried in special carg..........0. 00. 97 ‘ 
do places or works, or rolling stock, reported to ihe Railway Committee, . 
who may condemn’ or order alterations... .sssoe esccenen sesses cooses 103 
Debentures, bonds, &c., power to issue,—AMOUNE....0. oreo, sesnee saseer sossee coses ensnenes 65 
Deposit of map, &c., to be general notice to owners of land required ...cs..ee wevers 13a 
Depots or stations, extra breadth of land allowed fOr....., csssesseseeesseces seseee soveseaes 1g 
Desistment from first notice and proceedings UPOM cocse -esseecceses senses prover sesese snecee 76 
Deviation from plans, bow far allowed cossssauennnestes soorvecces seddeadiece tevsientet teeleeewutes 70 - 
Directors, &¢.., Way ti, GOS 101. Tall Way 7. ss. ccebsrenerss cts saccticaheerentccos cee ate 85 
do Beverglemectings TOmmeleC LOM Olen serssercatecsesnecsciie ss ontoseeseeseme meron: 87 
dos vacancies in Board Of; how iilecic.c.coeu,sccetrse ecstatic hapa tere. nearer 88 
do BORG MENIEOds tO DC atcrsseceressetcnserscester eee Reese rceskioranss SPNOREOIDED cao ke coke 8&8 
COS mMPOCINS Of OFC OF sor.3. 5.5.5: <thjenaseaaoten a teteaacstacoamerieeerkentn es eee meee 88 
GOW Ve CAnCles AMOUpyy OO WidllleC,.. san. <csnd sncssanesencse ta bectertemete teeter eteee: 88 
do . to elect, President and Vice-President csc, cucse cocves, huecsoesecasesetntacstes- 89 
do. |,quorum of, to exercise powers Of WhOle..siss:vesesscco -ersseasesoscen vo pectioacss 89 
do: | Sct:0r majority of quorum of, tobe act OF cose ntscatesces seeeoteadne. tees suce 895 
do to be subject to control of shareholders, &C... .cssesce sees seosee sooner voses 89 
do EXIplOVeskOr CONLLACTOIS| MOL LOp WGstsscssteeececeeekiade cess meee sheetokesr 69 
do to make by-laws for management Of Company .....se00 secs: verses sereeeovese 89 
do shall appoint officers and take security from them...ecs sce ccsce seseer cscee, 89 
do shall keep account of receipts and expenses of Company..e seecerseere: 90 
do may make calls after notice, and with certain interval...... coy SoCo frail 9) 
do Mayor, &c., of Municipal Corporation taking $20,000 of stock to be| 
GUC IOL ast Nessasice seni sbesNedaccaharcctiressescsnmseoticas essere eee eee ot 
do may make traffic arrangements with another COMpany secs ssees secoeners 1u9 
do of Vompany may apply to Justice and Judges for appointment of rail- 
way constables........ aueaees oe se uenfvaace ese tleessss/s) dasnivesunemacmolenes mate te ements 1103 
Discharge, from partyin whose name share stands, to be a sufficient, to the z 
OEP Yirws ee tetera ieee teataalea ha sabr aig snccdbscutnorante costes REE 94 
Dividends to be declared at general meetings ..... css: sseseescoesseancsces secnssvoesoveosee 920 
COMmeC@eLcnmnined aliyaoenenalmmee (ig yas. neccassce cecccsensn Gor eeiemeee penne ene 92 
COW gma Ob OMT DOIT, Ca PLLA cco ysaenn nacdisesuasth,apes osaiseacnstessaaccecsndh satel alain eee 92 
do or interest on transferred shares, when paid to purchase?.......s0ss0ee 93 
Dissolution of Corporation not to affect previous liability ccs. .ssssee cesses cee soceecees 100 
Earth, stone, &c,—-required by railway, proceedings for purchase of lands for 
COMGALITIN GD ienavecerivsenselcebevsocs\-eecsecsstiseceat ceccencscemereener ce citr cent 
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9 | 39, 40|/Harth, stone, &c., may be taken by traversing intervening Jandg........4.-ssesse ov 84 
9 4 |Ecclesiastical corporations, powers of conveyanee to Company limited se... meitises 7L 
19 | .seere0e0,|Hlection of Board of Directors........ pret oMe enon neaiaces defrecereiass Uriacacsniscereseasisetsatsccnsces: 87 
19 2 do Directors on subsequent day, who to vote at, pesusccelsseccseetisneccaessiia ono 87 
42 |........ |Hogine may be condemned by Railway Committee...... cose sescceccearsven sever sneces 103 
25 11 do driver, intoxication of, a MisdeMeANOL......0 soo revensvoeee esisitorsstiosseet 96 
39 | e+e. | Engines to be examined by Eu gineer directed by Railway Committee . 103 
45) Vaeesseex | AO Inspecting Engineer may at all times CXAMiING.... . reser seseccceedsoencceoe seeee, 104 
8 14 |Engineer or President of Company to certify map of railway . Speates coeens eas ese sa sie 70 
44 | cocceee.| Hn pineer, inspecting—to report his order to forbid running of trains, &e., to 
UAL WA Ve OMMUM GLC One. cals ssereratasces!=ccccccanssascticonssesosier 104 
Oe Weceeaers do Company and officers to along him all necessary infor- 
mation.. sos ceeees crceeven rere eseeeaet ose 104 
46 2 do to be conveyed by ‘Company... sonisesetparsinesevsineesernasesso7] Mame 100) 
46 4 do proof of his authority........ easenslvasseceaslsacseesscieet| Mmm 
AO Mlisdea ses: do his certificate as to condition of level crossing to be final 
in dispute between municipality and railway.......... 106 
53 eae do orders of, to be notified to servants of Company..... soceecn 107 
50 sevens do may regulate speed of trains, or times of running..........) 106 
54 Neste do orders of, what to be deemed sufficient notice thereof...... 107 
a9 3 |Executors, &c.—may convey lands tO Company... ccrscccce ove cccssscersoerscvesovees 71 
a9 4 do powers to convey land limited ....... of SEROCOR 3 ADOOECE 71 
60 3 |Express Companies, all to be allowed equal facilities... seeece Bo 109 
B4 | course: Evidence, returns by railway not to be, 10 COUrt.....cese senses sesso cesses seer eeues coe steve. 102 
j 
2 12 |Fare, passenger refusing to pay, may be put OUb....0+ sree aetna steeiioss steers Bitetones a0 97 
45 | ecaseses fences—Inspecting Hngineer may at all times examine. Seasten ececsceecisteosizeses. 104 
15 a do on each side of bridge carrying highway over railway... rroetilece see 83 
GIN ervea | = LO Company to erect on each side of railway, if req: aired by proprietors of 
adjoining lands Within 6 MONTHS ......104 cesses + cevereser eerreee Syeney 8t 
16 2,3 | do &c., until:made, Company liable for damages to cattle, bony on rail- 
Way, but NOt afterwards ....ec0re -seceerecreses onernace tesees ieenee speenenes teetae 84, 85 
16 6 do Snow, Company may enter lands ‘after 1st November, to erect, must 
be removed before Ist pinta oie Meccutdeeses Yee eee SoA: Message feedaccesien sen: 85 
27 2 |Fines and forfeitures—how recovered... Ceattesslivecenec sscelseseqoseceressd 98 
27 3 do how applied. ‘And see 2 Penalty... He odeiiectebenaddatesseserenccateiients 99 
7 8 |Fixtures—machinery, &c., Company to have power and authority to erect or 
PULCHASC 0-00 ceccense corrserer secceesee cesses coeee ee Sieve bl Garesveveshieces epi eeenee a 65 
BD | veenss do extra breadth of land allowed fOr .--sss+. sees 71 
28 4 jForces, Her Majesty’s, enactments made by Parliament for. carriage of, “not to 
be deemed infringement of privileges Of COMPADY +r. .++ -eeesseee soreee cones eens 99 
20 12 |Forfeited or unsubseribed shares—Directors may sell or pledge. Weesecrenttacdertsoeedsless 9 
20 9 (Forfeiture of shares on non-payment Of CAllS....04 ssss-eeee verse miasesteaen ces ectentecdeee 91 
20 10 do to be declared at general meeting EE CARER O EAE OS 3045 53 SUC 91 
20 11 do to indemnify against actions for breach of CONLTACE srseveee en 91 
20 13 |Forfeiture—certificate of, from Preasurer, to be title and evidence.......... SECC 92 
a7 4 do by Company, of privileges, by aed da Bes o CUT ices sibiec ave Macnee 99 
25 8 |Freight, &¢.—cars not to be in rear of passenger Cars.. Mente onesessee techeeaes ats4 96 
16 | ......../Gates, sliding or hurdle, at farm crossings, to be erected If TEQUITEd oss .-errees 84 
AB | scosnens do Inspect ting Engineer may at all times CXAMINC ++. vereee vo-nes sesenseer erase sees | 104 
9 4 |Glebe lands, Rectors in possession of. in Ontario, powers over, limited as to con- 
veyance to Railway Company....... Davbiievsdeldeevaroscivcwevsechirsesesiiaes Renenseee do vaebsceews TL 
5 9 |Goods, Interpretation of WOrd.....+ ser Pali aeatene sere eeesec canoes 62 
17 2 do may be seized and detained until ‘payment of toll “therefor, ‘and to be at , 
OWES’ LiSk -..c.cece seoee creccccse sevens ve sees enseas cooses sencen senses teases soaeer sansenene 85 
By 17 3 do detained for non-payment, of tolls, may ‘be sold after six Recker poras 
money or gods to be returned to person entitled ..... -.-. 86 
p17 4 do unclaimed after 12 months, may be sold by Company, by auction, “after a 
NLOLICE seo0ecercees 9 sees ane secwereca coseceee, se vceuers es soees t peeees Ceeeoes ous 
25 2 do trains to furnish sufficient accommodation for... ane 95 
25 3 do tobe taken, carried and GisCASERY: on payment « “of legally ‘authorized ; 
toll or freight .. paaueslsestense el-zanes)-cae sis gusaveess/sensrieresesisnabni ae 
25 14,15] do dangerous. See Dangerons... m3 se ese rece eeee venees eee as 
* 24 2 |Governor—By-laws subject to approval ‘of, Laolenivaeens Sr eracktssiisesteasa 


400 sc cease socene 


3 do public, wild, and beaches, power to le Re aM haar 


deBeetaeves 64 
* Te eM Wie Mh aes Co ee GEPAR: Act, 44 Vict., Cap. 1. 
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28 3 {Governor may cause line of telegraph to be made along line of railway fos, use 
OLNGOVELMIMONUpececsseriasstececistassccunteratencclenesteeenissreress SURE Se Fecee 99 
SO lccsensee: do may appoint Railway Committee from Privy 'Gouneil #isctscvkussess 102 
SOME |seerosees do may sanction order of ae Committee to pos tDor opening, “of 
TAILWAY .c.scessnesee scnseces sovseease Coie SCO HS SHOE LOOT CKD so Ce 103 
AD. eaters cee do alterations in railway ‘or rolling atock, “required by Railway 
Committee, subject to approval of...... +... Daselscessssoeeeenertasere 103 
ee A ecccnne *do to sanction action of Railway Committee on order of Engineer : 
forbidding running Of traing......... wees siasehessaaiacereeas 104 
456 hentrocex do on Report of Railway Committee, may order permanent bridges 
to be substituted for moveable brid ges......s0- eesccesc serersece seoee 105 
48 Accoxe do may sanction order of Railway Committee, requiring Company to 
carry road crossed by railway under OF OVEF it..scccccereceosor 105 
7 18 Govemors in Council to approve of maps and plans indicating location of branch ; 
LING ettealecttosesonsectecticctestuss gcnsssceclveentes Seleesesossecuescstesce 6 
ne: 10 do may revise by-laws of Company, fixing LON aieessens aunbannicae 87 
17 1 do by-laws, imposing or altering tolls or es others than 
employés subject to approval of .. | 87 
28 | escceess do to make regulations for carriage of H. M. “Mail, “Naval or 
Military Forces and Militia.......1. sccsssees cones Ano besnoaenos: 99 
28 2 do may require Company to place pect telegraph exclusively 
at disposal of Government... .sseccoeee cose se : 99 
7 19 |Gradient—to reduce, location of line may be changed. roscoe eiecesmecereteett tects 68 
7 1 {Grants and donations of lands—power to receive and hold.. 61 
9 | 38-40/Gravel, &c.—required for pine De oaee for obtaining lands” on which 
they ATC SiTUATE «0.000 seecee ee Benligesssicosedssrssaces 80 
9 3 |Grevés de substitution, &e. may “convey lands to “Company... mesccscsinne sonsieseess 71 
9 3 jGuardians, &¢.—may convey lands to Company........ eaaeince sctiiecesecepre veeaers 71 
5 11 |Highways—word interpreted .. sassjcoaslaci@avenrcecviro-paceeticessscsiescsmeet recess 63 
9 3 |Idiots, &c.—infants, issue unborn, persons aPDEOSERIS pay aks el to 
COMPANY teecceccciecseriantes secslineeeeete teres aie selnretwateenevetcaitin snetiioeeereccize soe 71 
@  hrrepnaas Incorporation of Companies under Special A ct.. Rebeacscesere Paxresitecoettspsecknsies 64 
9 | 30-37|Incumbrances on lands taken, by Company, how cleared. off sis.cnatitakeentn 79 
9 37 |Indians—case of railways passing through lands belonging to beans eee deccoeriatnn 79 
52 Inspection—not to relieve Companiygtromlua yi lipyeeesceseeepeet atte meen eet 107 
35 : do of Railways—Sce Railway POUTER cs SeseWiavesastecicestas eee sereeete Ravesisesees 102 
O2 Milnes -.- (Inspectors of Railways—penalty tor ope nnetinae: ipacoluslubaereneccesselcoecp cess ores 120 
2 | sees |Intercolonial Railway—Part First, to apply to.. eeshiaie sess atinestaliserer AAS sieeee 7 61 
4 do Part Second do 5 ecdbeh “cosocssnetecentes: 61 
7 | 12, ‘|Interest on loans to Company—not to exceed 8 per ‘cent. ‘per ANNUM cesees-s sssees 65 
9 33-36; do on compensation paid into Court to be returned to Company, and when 
additional ceduiet 60) DS) Paid reeccere ease sileneSeessaleea eecrecrsclcecees secesecvesn| CG, ) 0g 
20 4 do unpaid call liable to.. one SCHON CHOKES 91 
21 4 do may be paid on paid up “calls until” railway is “completed... paselecsessccsipeess 93 
21 5 do none to be paid on any share while call remains MIM Al Ueecrpstescecsessicnsess 93 
EZ 2iilccsest do &c., on transferred shares when paid to purchaser .. soe tevsevees sence 93 
5 |... |[nterpretation of words and expressions in this Act and Special ‘Act 62 
25 11 {Intoxicated Engineer or Conductor, to be guilty of misdemeanor... cesses ance 96 
9 14 |Judge, County, provision if he is interested in lands TEQUITED..... oe0e 74 
9 14 do of any of Superior Courts, to exercise powers given to County Sudge, ‘if 
‘latter is interested in lands eA he suuancanssenaste iced coksnrect tctetrees 74 
5 13 & Fuatiee, ” word interpreted... ato Ge Pre 63 
ides! 5 | Justices, ‘two, may correct description, &e., “of lands in map, ‘&o, after notice to 
OWNETS -.00..004 s00 ee discs afestacslecsessesinestentortesteceteresese 69 
ee 6 a and grant certificate of ‘correction... An noectaa 69 
CHEE eacoscers: Justices of Peace, may appoint railway constables on application of Directe ors or 
authorized “agents of ‘Company ..:2)ctete eessncctocntceent ee ee ee 110 
" 3 3-6 |Lands, interpretation Of Word 1.01... cccsesce scsene conses cesses s renee Anes 62 
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7 4 |Lands, (Naval and Military Reserves), power to OCCUPY 10. -e-seesee seoevseees sereecars 64 
us 13 do of Her Majesty or any corporation of persons, power, &c., to enter upon. 66 
7 18 do required for branch line, notice to be GiVeMN.......00 eesevene -eeeeeee creseees wkeeon 67 
~ 8 2 do to be passed over and taker for proposed route, map of, &c., to be de- 
posited with Department of Public WoOrkS ..... -ccccccce ccocsccecerveeees cess 69 
~ 8 5 do erroneous description, &c., in map, &c., may be corrected... weer sere 69 
8 ll do not shown On MAP, PFOVISIONS FESPECLING.....000. anes veccreees serene eee! sees teeers 70 
x 8 12 do of persons not entered or erroneously mentioned in book of reference, 
may be taken, &c., within limits of Aeviation.......-0- -rerensee Ets 70 
* 9 j..0/ do proceedings when more required at any station or place on line of railway 71 
Be SIN | ceveress do proceedings for taking, without consent Of PrOPTiCtOTS -.e.e.-0+.e009 serereee: 71 
12 |... | do sale by auction of, when not required for rAailWAY ...e sesseereceerseenes soseer ere 82 
OV cecoosecr do extentjof which may be taken without consent Of ProprietOT see. ..00- eee 71 
9 3 do persons representing any persons interested in, may convey to company. val 
9 5 do the fee simple of, conveyed by corporations to railway company........... 72 
9 7 do contract to convey, before setting out of railway binding if set out one 
year from date Of CONtTACE..0... cree reeves sonree srarensonren sconce aeeaes seseee coeres 12 
9 8 do corporations, &c., who cannot sell, may Tent....+. see Salitvatsorccesece conees 0 72 
$ 12 do description of, &c., in notice to be served on owner in case of disagree- . 
TENE oocee woones cocscecscece scares aveceeseesssces oo! evecceees® seseneeecveces $oneoe vecsseeee vos 3 
9 12 do compensation for, sum offered to be included in notice to opposite party. 73 
9 18 do the increased value of remaining, to be considered by Arbitrators when 
deciding compensation....... Seiercsceesneess asttersce locsovese socsee tessee = Semeeocesess 75 
9 28 do immediate possession of, before award, may be given on affidavit and 
after BECUTItY ZIVEM.... ..cseeecnucceree cessrenee caceer seeeeneee sennee sieceseesserszace ces 17 
9 28 do notice to be giver to owner of, before granting warrant of possession... 77 
) 29 do compensation for, to stand instead of, as to Claims, WC. crresee sees cscs tesees ly 
9 37 do Indian, case of railway passing through... sere -vsseecesersee reeves seseee oe sores 79 
9 38 do proceedings, for the purchase of, where stone, gravel, &., are situated 
andrequired for railway....... an ssevee erceas gee senescence soseescesesees seses seseeeees 80 
3) 39 do between main line of railway and lands on which gravel, &c., is found, 
Tight Of WAY OVECL reser sescesece ceaneseas sooeerene cosereens vovsenans weneee siveares weecenees 80 
9 40 do for stations or gravel pits, company may sell part not required, but com- 
pulsory provisions not to apply to portion NOt NECESSATY w.+++ eevee coeess 80 
5 7 |Lease, interpretation of......., 5 neecoR IRE a ses ansvee recces t00e00 cosccces) aeveveess sereceees cooses 62 
98 -seee, | Leggees included by word ‘company’? in Certain CASES... +: srrsesesseees cerereee seeres 122 
BES | \ceccevess Levels and surveys, maps, plans, &c., provisions FeSPCCLING .o0r++ reree aoe reener s severe 65 
48 | ......|Level crossing, Railway Committee may require railway to alter crossing so 
that road MAY pass OVEF OF UNAEL it ....sesrercccceees eroseece weereere sesernees sores 105 
AQ || Neeaetser do OUb OHMTONAIDiscccal cccestetecr|cerecesasl? Nseatsese Dibencoccacd nvecsevesiccsanseesescet 106 
28 9 |Liability incurred not affected by dissolution of COPPOrAtiON ..+e.soee vores revere » seers 100 
BZ | acceres do — inspection not to relieve COMPADY FLOM ..s+seeeecerereees severoees ceeren-niscsnrees 107 
73} ogo.con do of Shareholders limited ...... .....s00+ reccecees oracersocnes soreee eccenene snsessces en enses 94 
ic 19 |Loceation of line, change in, may be made for Certain PUFPOSES..++6 renee vers sereerees 68 
25 9 |Locomotive engines to have bells and Whistles... sss ssseerecseee sosoesoee snnees oesennees 96 
25 ll do misdemeanor for person in charge of to be intoxicated... se» 96 
43 do considered dangerous by Inspecting Engineer may be forbidden to sf) 
TUM \ccsceoce socecevce souvscces soces csosccesocvenseceesceaees ences coe seenes oenees 90 ss0t cones: 
25 8 |Lumber, &c., cars not to be in rear Of passenger CATS...++1 veers weeceners sneereresser evees 96 
9 3 ‘Lunatics, &c., persons representing, may convey lands tO ss. weerseers worse soorenees 71 
id 8 |Machinery, Company to have power and authority to purchase. ..res sere. serserer ov 65 
28 | sseccoe|Mails, H. M., carriage Of, On rAilWAy...-...eecsceee seecenses corser cers serevere seseee senses seeees 99 
7 18 |Manufactory, branch to connect with main or branch Of TAiLWAY --+reeee ceeeee eases 67 
7 18 |Map and plan of branch line to be deposited in Registry Office, of city, county, 
&e., and approved by Governor-in-Council..... sever serses seorees sree ses 67 
;. 8 2 do ” and books of reference, to be examined by Minister of Public 
. Works, and copies deposited in Department of Public 
Works, and with Clerks of the Peace for districts and 
counties through which railway is tO PASS «++...» ves+ sete snseee 69 
7 8 5 do. omissions, &c., in, may be corrected after notice to owners 
of lands erroneously described, ...s0sserer score seers coerce se seeee: 69 
8 8 do original, or of alterations, deposit required before work is 
GOA With ccooccce.ccoe cocscccee cacennses ovaner coosse ernereaes cxsesees 69 
procee : ; sees 2 A 
8 13 {Map and profile of completed railway to be filed with Minister of Public Works. 7 
8 14 “ do do How Arawn and Certified ....svee verses ser sree eeener erates cn sees 70 
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* See O.P.R. Act, 44 Vict,, Cap. I. 
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ES Dial eceeeoog Map, places were extra breadth required to be SHOWN ODsere wre sorceress crave ave tanives 18 
9 10 | do notices of deposit, before application to OWners Of aNd... -sccsecsesee resere succes (3 
9 11 do do to be general notice to owners Of lands..... sso0 see ceeee 73 
BS=4 0h oeeeeses Materials powersOjta wenlandaton cescesssmisepstplegarencs des <oMescseslas evans ey cceeares csseressvese| 103 
23 2 |Mayor, &c., of Municipal Corporation holding $20,000 of stock to be Director of 
Company eX-OffiCi0........00 pleween sive capnlencm sits; aneneiaseassi ene eco cote Kasvovicces’viess 94 
7 18 |Mine, branch to connect, with main line or branch, &C.....-00 ..- Aedcctiog Sa A 67 
27 4 |Misdemeanor, any contravention of Act not provided for, tO De..cccee sesercoce seve 99m 
DS Wrest 3 Meetings, General, of shareholders for election Of Directors ..... ecccesen secescoee sere, 87 
19) 9 See Mao. do HOWMCAL OG ccccts ae eveneslensucclinedcssothececetcet ereacttonates ce Githoodo: catedonec 88 
20 2 do notices of, published in Canada Gazetie...... saseel haccaathnes hesesee ais psceeees 90 
28° | ....+e|Military and Naval Forces, Her Majesty’s, Militia, &c., carriage of, on railway.. 99 . 
7 12g Mortoage pce: 0% property, Olea OMPaniyy css.) -cocenr-evsbecenrtrecrcccshccesoavercr cecees secre Golam 
9 | 30-3 do on lands, how cleared by paying compensation into court, &....| 78, 79 
7 17 |Municipal Council, sanction of, for branch of railway when required .cccece ov seers 67 
23 2 do corporations. may, take Stock, Ge. 1s... cess sorececensecees--eeoraseee S desoondse 94 : 
BD | ececerte Municipality may require Company to repair level crossing out of repair.......... 106 
a \eeneer do muke repairs and recover cost in default of Company obeying 4 
Inspecting Engineer's directions, ..s..scae<seosaces posse. <0 sasars 106 ; 
28M Neeawesses Naval Forces, Her Majesty’s, carriage of on railWayS .seso cecesscerore acto Seaadicocosno: . 99 
7 4 do and Military Reserves, power to OCCUPY....+- -ecsccscarecor saccceeen ce sessese -ooeseces 64 | 
7 (666 72)Navigable waters, provisions respecting railway carried across or along......65,| 114, 116 
7 9 |Notice of intention to build branch line, and to appropriate 1and3....resseeees serene 65m 
7 20 do to shareholders of meeting to increase capital Stock .....ceescessreescnseee serves 68 i 
[2S 5 do p, &e. 63 
WOM rcecscess do wectuineaseds Siam 
I capascee do previous to selling land not required by railWay. we. seeoe one Aree Eo taco 82 
9 Il do of deposit of map, &c., to be a general notice to all owners of lands d 
requine dibys COmpaniya.ccetncssemees osen Odean SAcBa IR! boccnons conn oceee Bales (3a 
9 12 do to owner of land in case of disagreement, what it shall contain ...... icOEC: 3 
9 13 do to be inserted in newspaper if owner is absent or unknOWN . «sess eoceeeees 73 
9 16 do .of appointment of one of official arbitrators to be third arbitrator......ss00 74 
9 Tee do selfea sac 74 
9 17 do to either of parties in arbitration not NECESSBrY .....ce0cccceeee aieeleeaset o vevencees 74 
9 23 do for lands may be desisted from and new notice given, Company paying ‘ 
COSTS ..... Con eancane Sennen Raapicesesiives savas ma densteeh ccatieceracsrsears esse nodose 76 
9 28 do to owner of land before granting of warrant of posyeszion,. ...c.00 s+ 2 ieesee 17 
9 38 do of arbitration in case of lands containing stone, &c., required by 
GCOMpanponeseeassaecsescnsee leicester eee rataeees Beiieises Catattianssasfissses 80 
alg 4 do in Official G'azette before selling unclaimed go0dS. ss...» ssscecece sesees soe. seoee 86 
20 2 do of meetings or of calls......... sessjerenes Aossebiodauadistuan pucgoaeat tacs en eoauees cca shee sy ners 90 
25 14 do in writing to Company when sending dangerous GO0dS. .sessseseere, seveee ove 97 
PAY \ecere ae do atstation when overdue trains may be expected rcs sesso serseesesere sovenees 97 
* 28 5 do | inviting tenders for works Of railWay .....0cs» cesses casecsees sesoes coe vase sessee acvees 100 
Sl ee erssaate do to Railway Committee of intention to open railway, and readiness for 
AIS DC CULO Diwvesatadaucacatesacss scott teeeseireteti are a evcsmeniescsen ecevcaccter POLES; 102 
38 : do to Railway Committee before opening railway, and penalties for opening 
UU NOUN vist camineas tasvarion tuanaeiemetiang canner eat eae eet eh Eee 163 
42 do to Company by Railway Committee to make POOMRAELECIBaesrcstecces) cucstors 103 
3 Geconcets do to Company by Inspecting Kugineer forbidaing running of carriages 
or locomotive pesos piee dosinienaiisyecvasacoseiserobis..-naer vobiessealiesier season se 104 
AA ncsences do to Company of confirmation, &c., of such order of Inspecting Engineer...) 104 
49 do by municipality requiring Company to Hepaln Level Crogsi Ciccceqsceesseeess 106 
AO Ti aecsce! do by Railway Committee to municipality and Company of day fixed for 
examination as to repairof level crossing. .s.es . seumarwiaseecosss(o=edoceoet 106 
BL Wasteneye do of accidents to be given to Railway Committee, cic. seccos sees sc 106 
D4) lvsreases do of orders of Railway Committee, What to be. sce secoseooes soosee luT 
DAMM issecc est do of orders of Inspecting Engineer, what to be...0.6,ceseceee osscse 107 | 
9 20 |Oath, &c., Arbitratora may examine Witnesses OM... cesses sessesceseeceececce seccerceece 75 
61 | seoveees {Oath of office of Railway Constable. ......cccessseesceosesees coe eossecece nce 110 
ES ... [Obstructing free use of railway, punishment foP cece cscee cs soe cence seccce 118 
teens: ose 119 
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do and causing damage to life or property 
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* See O,P.R. Act, 44 Vict., Cap. 1. 
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15 |... |Obstruction of highway by works of railway... ée ; 
19 “Tg Officers of Company, Directors shall appoint and take sc ¢ reutity from... 
93 | .s0e| do &c., contravening by-laws, punwaments of. + pepohapt oon 
* 9 | .eoreeee | Offsets, extra breadth allowed for. ........ ... Sees 
2A acces phi ear to be certified and peu ie writing, in offive of ‘Company. “And see 
By-laws.. wbcsbibiceneshee 
26 | ....se00e. [Overdue passenger train, notice on blackboard at Station, | stating When train is 
. expected .. seks PAGE Ani canar eta ssceen anni ein Oe edacéskcacvoticccwersan aeatenost 
5 14 |Owner, interpretation of word ......... Seemner(eMiocssicatet stoves ss scleneessirsess 
9 13 do ‘of lands if absent or unknew n, proceedings. i ssveSesctssiecsreset 
28 4 |Parliament—enactments by, as to service to eneren ey not to be deemed 
infringement of privilege of Company... Race tirsrevanasosecnuntiseasiiescasiedeeasieter 
28 9 do may annul or dissolve any Company. nena SFO ROCCOD LODeLOGH  ocoeBO Da en-ESERs 
TUT ll do may reduce tolls by consent, after leaving 15 per cent. poe ones a 
25 2 |Passengers, Company to furnish sufficient accommodation for.. ere 
25 3 do ° tobe taken, transported and discharged, on payment of “legally 
authorized toll Or fare..........sencvece sense eseees deccencotecas pebboauucenadsie 
25 12 do refusing to pay fare may be put OUt v-ov- cesses -srerreoee snnscenrs aoe 
25 13 do injured while on platform of car have no claim on Company ‘for 
CAMA CES asvsscasseieessesameedveses sensaa fees esis eouised ee pieaeevecadestinesseltenoas 
25 14 do not to carry dangerous goods........ Be seeeeecineanstcoceeecccetenieder 
25 8 do cars to be placed behind freight, &c. cars. sor ee 
37 tantece do formalities required before opening railw ay ‘for conveyance aname 
86-96 | .......|Penal clauses, offences and punishment... . 
za 8 13 |Penalty, for neglecting to filemap, Sc. of ‘completed. railway i in 1 office of Minister 
of Public Works... a Nestea aces stesaets anvese vensente: 
8 9 do on Clerk of Peace refusing to “exhibit ‘plan, ‘be. Ratesoates Bececissene 
26 | awe} do for not putting up notice of probable arrival of overdue train at 
SEATLON so.sisisscnessecce socceecss cesses sessrenssssreosens te soneveaesivenneacacees eames: eves 
94 95 do how recoverable s..-++..- Sheed Saat oa 
96 99 |Penalty, Company may pay for employ és “and deduct from wages ere taehente sere 
H30)) il ccess seat do for failing to forward annual returns of capital, traffic, &c ......, yuma 
2 he Be do for default in forwarding weekly returns of yas, TCiiccevessnisscessiccsvseces 
SUM aetees cclmsiGaO for false return.. ve Resa caucuececsre cpieetacsiseses ise 
32 2 do respecting railway statistics, how t re ecoverable.. Sirdas aindississcessinasses Sevonstans 
SSimilzcceey ..| do for opening railway without preliminary notices to Railway Com- 
MItte® ....r0ee coccessce sones seccne soseee rostenanes coos sneces senes 
AQ | -cveeses do for opening railway contrary. to order of Railway ‘Gommittee.. 
46 3 do on telegragh operators refusing to obey orders of Inspecting E Engineer 
47 ie do for Company using moveable bridges when directed to use permanent.. 
51 evevess do for Company omitting to give notice of unaier: to Railway Com- 
TOIT FOO ute. fe ceanteserracvdece’s coe rscreh oeeees voerensne sneer! 
57 se} do for neglecting to deliver returns of accidents cs. vases (eee ssewantes eden <r 
€0 as do for neglecting to forward Mace. Peet eescercesen nies yatigetessieecarnanefersecacticassaciin 
61 5 do on Constable neglecting AUtY. ..rcece.cerercosee cosces iasees senenre soccer snnees 
61 6 do for resisting constable.......seeresee seerees Msi cesaieneeneen OPE ci ersey' oeeesaenl 
9 20 |Perjury, false statement made before Arbitrators tO De... w-++ seeceeers Sedseh ces casos 
29 seeeeee, |‘* Person,” what to include under head ‘‘ Railway Statistics. Testa 
27 je  |Plea of general i issue by Company when sued for damages .. 
10 |... «|Plan of additional ground required for station, 28: to be transmitted to Minister 
of Public Works with application, &c... Pet tatenlisaveuceseres#) isdnnavees Rownesesejene 
Nevrerees | sores voor (Plan. See Map and Plan...csser coccccee cecoe sersen sarees svees soenernes aaveraeer coverneer u 6 Lanes 
AB | seco | Plans, documents, &c., to be submitted to ABnDEenn ES Engineer. See aeeaes conan 
7 -ooveeesi POWErs, general, of the COMPADY cccoesers sorescens snsereses snceoe vocenscen aeeere rer seen cree. ce 
5 2 |‘ Prescribed,” interpretation Of... seercees ceecrsece srersse connne sevsnenenccsaersen setae wees 
» 19 11 |President to be elected by otber Directors vsssesscscesesoee icnuveiecetes cn soap fnncanaizadesspps> 
19 19 do in absence of, Vice-President to act. eco cesbusdestiecsieGessselierasmansianceronts 
19 20 do absence of, to be entered in minted. cosncnce averse se ateaes ior 
fr 8 13 |Profile and map of completed railway to be filed with Minister of Public Works 
i 16 |Provincial Railways, subs. 15 and 16 of sec. 7 to apply ee in certain cases - 
ae 3 |Public wild lands and beaches, power to occupy. keen 
8 2 |Public Works, Minister of, to examine and Sorby, map, plan and | books ‘of refer- 


* See C.P.R. Act, 44 Vict., ie. 1. 
t+ Amended by 44 "Act Vict. .» Cap. 21. 
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8 2 |Public Works, Department of, copies of maps, &c. of railway to be deposited in 69 a 
UA, Weeceencen do Company may take extra ground, &c., on certificate of Minister of 82° 
te rere do Proof of certificate ....... Milanasaues isch asitescosgcecntivcshstredevanseivetcealonstreteres 82 8 
BR | Gone do Minister of, to lay railway returns before Parliament... sess sevese 102 
SOMniaeeer ese do Deputy of Minister of, tobe Secretary of Railway Committee...... 102 
BO Nieeteces do Rallway Committee may direct one of engineers of Department | 
of, to examine railway proposed to be opened ...... weses ceseevoer 103 
8 14 do Minister of, to designate scale and paper of map of completed]: a 
TOA cnloassalivensvicrerernase scleenecsicreswsUas-vsiestnedteterecetece<shcess 
©) 22 do do may appoint an arbitrator in case of death disqualifica- 
1a Co}0 FR A One Pee ania Pe Pes acer oh iehoany rd OUT OACEEETETG mee 75 
9 16 do do to appoint third arbitrator, if not otherwise appointed... 74 
9 6 (Purchase money, Company not respoas ble for disposition Of... ssesses cooserene sonces 72 
if 18 |Quarry, branch, to connect with main or branch Line cccceses cssees see seceee seeesscoce- os 67 
19 12° |Quorum of Directors to exercise powers Of WHOLGs.sscce -ceecsee se seceseeys sesoenees coe oes 89 
19 13 do.) -act of majority of, to be act, ofeDireGtorsciss trevaycccetasoienstasscs> aesbes-cmeee 89 
¢ Wee Rails) one ortnore lines:of, may be laid ce. gate Moos ete emt ere neta mee ee ees 65 
LOGAN careers do not to rise more than one inch from level of highway ......1+ ese. eceesese cesees 82 
ENO aeGoan, Railway, penalty for opening contrary to order of Railway Committee. ........... 103 
Ad Beckes: do Company not bound by order unless notified ......ssces cores ssesee sees esses 103 
5 16 |" Railway, The,” interprotation of expresSiON .....sces1e Genccece seecteons “nsen corso) “onses 63 
7 16 |ailway, incorporated by Provincial Legislature, certain provision to apply to.. 66 
9 9 do and tolls, chargeable for rent or PULChase MONCY .cesceees eseresense ever seenes 12 
* 23 6 do» commencement and completion of ...-teieee eaten Meteaeees eee 1007 
37 Recto: do not to be opened until after one months!’ NOLICE cseses secede cseveece coosneees oes 102 
SB Niseezt ete do penalty for opening without notices from Railway Committee ...... .s00. 103 
VDE | sevens? do Inspecting Engineers may examine -20.. ..ceceee seeeee Cbebececcs -seecnons ooeceet 104 
AG | ass-r00 do Company, &c., to afford necessary information ...1.s.csrcvecssocseecesees socees 104 
By do interpretation of word, as respects trafic ..... Muirecetinelretcr ceosestar (atrectiiecenes 110 
OU.S Uliieeesoees dow Lnspection Hands eee petaici veeeren ce ee MER RN idee 121 
2 2 do constructed under Special Act of Parliament of Canada, to be 
governed by this Act, unless excepted by Special Act........4) 200 61 
7 16 do Committee, the approval of, of mode of crossing, intersection, &c., 
with other lines must be obtained ...... secierstctiescnctcselseccesceliaseucelercese 66 
A Blitensestes do certain, to be subject to, part 2 of this Act. ....... Sdostetaiccagerlnacensicosts ase: 61 
35 sereveee| Railway Committee, Governor may appoint from Privy Council. ...... 0.0 sores vonees 102 
SC oles tere ss do do to appoint Chairman and Secretary... seseecseeree savor covoseses 102 
AD | sees eee do do may condemn railway, &c., order alterations in works ..... 103 
39 | saves “ do - do May postpone Opening Of TaAilWAY ....+- eeere severe soeeee sacoeness ver 103 
Bl 4 do do to fix form of record, appointment, GC... sceessaceere sesere aes 112 
“SE = | cpocen, do do consent of, must be obtained before substituting moveable 
i bridge for permanent bridge ....0, eevee codecsboscneon Monceag6 105 
BS nerecaes do do may require highway to be carried over or under railway .. 1u5 
49 | cesses do do to settle dispute between Municipality and Company as 
to level crossing out of repair...... Rslscceaecrnesslessasesessvwast 106 
LO) coagaccen do do may regulate speed of trains, times Of running.......6 recs 106 
BAN Sl here ao do do orders of, what to be deemed sufficient notice thereof......... 107 
DOS aeerceaee do no to have powers of Board of Railway Commissioners, under 
Chaps 66, O08) G1. hs See eA is 
AA | co eveeee do do with sanction of Governor-in-Council muy confirm or 
| disallow order of Engineer, forbidding running of 
VIAN GL. troeteanegs wetule teetests Waoces aetbs <ceettecetee tee aerceeteee: 104 
61 vaneireas do Constables, appointment of Sze Constables... .scee scores seosee cevceeees so sere 112 
9 4 |Rectors, powers limited as to plebetlandstin Outario: acter nema eects 71 
7 18 | Registry office of city, county, &c., deposits in, Of Maps, GC. ......-..cecense coeeee eevee 67 
9 12 |Rent, offer to pay, to be made to Opposite partys ce, 2 SAOe Bee ees 73 
85 | .....| G0 on interest of purchase money, to be WOLKIUS EXPENSE. ron. gcucececeatteless wesernc]in Nhe 
OZ ati cores Repeal of former Acts and SAVING CLAUSOS, fa ceceresce, (enh coos, Peete REM ck coeur aes 123 
a Mesewers Return; faleetpensltystor sre 0.0 UNS Ne a hE, alg A I Se 102 
DO uMeeasers do semi-annual, of accidents to be made to Railway Committee... 2,.sees. 107 
55 ed do: whattorseb Letina adetee ee AED GL wocseeeuledcae SUsederRecetecleseoameneeey Wu Ouenes 


* See C.P.R. Act, 44 Vict., Cap. 1, 
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“ 30 | ..... |Returns of capital and traffic and working expenditure to be eee forwarded 
WD VUO OMNPAMy -ctset vockcsacciseves?! Hemtreee Ayfoner enelecenasscaaeberssenieesacess! 101 
HM | ieee'saonr do weekly, of traffic to be forwarded, &e, and. posted in head eee of 
Company ........ sacl omecetesiorcesecscscclenierseseMeusetceticetcodssacesececitenererce recess! 101 
DAM ores cyase do tobe privileged COMMUNICATIONS .x..0. -cs-, calecegassacise ses isesitiseanessoglacsees 102 
GOGUE | hseoesew do special return of serious accidents to be made .. pallessnascastsnemaccteestitesesest 108 
pee ch (li sasticant do railway companies, form of, schedulesl and 2. Dalvetescaesenassasece’| LAD) L2G 
DSPaE eseecess do of accidents to be privileged COMMUNICATIONS ......0004: 406 caersiesetnreacese 108 
28 10 |Rights of Her Majesty and others, not affected except as “mentioned in Act... . 100 
9 2 |Rivers, &c., what extent of land covered by waters of, may be taken wus. sseroveees 71 
oscneepp rl oeescece do and Canals, See Navigable waters, &c. 
A) | dorrcoey Rolling Stock, to be examined by Engineer directed by Railway Se meae 103 
AO WN essen do may be condemned by Railway Committee on report ..cersseverser-e 103 
Beccneses + |Rules and Orders. See By-laws. 
9 5 |Sale to Company by corporations, &., to vest fee simple sssscoe osc. ccessersecee « ove! 72 
9 4 |School or church purposes, power of trustees limited -..sssos seoe Ralecten etiterectt corncess 71 
24 1-4 |Secretary, certificates of, and their effect ....., SBA ARSE Basan eielsesersecshc aes: apa ndecacorce 95 
24 4 do notices by, to be CVACLEN COMiunvctestuactesteeesentonanstseseceni es seeetecsscteeseesraieet 95 
COM \icastaxes Shareholders, two-thirds of, to consent to traffic pee ue made between 
railway companies.. Saleseevdantiechactrestsisesevioneresierestracaitasccnarssseested 109 
23 foaseee do individual liability Ofvaeee sc Ane CI, PLO ae Spotiono aiindts agen 94 
23 3 do account of names and residence entered in DOOK......04 -seces soovers 94 
20 12 |sharea, forfeited or unsubscribed, Directors may sell or Pled Ge veescasee cere 560 92 
20 13 do forfeited, purchaser’s title not affected by EEE in proceedings.. oo 92 
20 14 do may be paid up in advance, interest allowed ...secessseccesee seocecsen sosees seeres 92 
R228 Hi s.05 2005 do tow transferred, dividend ‘On, GE Ol nctae co semenadeccsscnedessce sslenteaccsitcawecterse? 93 
F 22 2 do form of sale.. Roy ccoc bbtiscoaadecpiculeraaaan : 93 
m 22 3 do not transferable until all calls paid . Rear se eatee a sal asco ceeedaciatactiresneis tat cen 93 
» 22 3 do no transfer of a fraction of . SO aSCARRROSOce a area eRe 93 
22 4 do transmission of, otherwise vhan a by pranihd Pea Oe SIO Et 93 
5 12. \'*Sheriff,”’ interpretation of word. PERV e ase eeiecte it~ ecaetcceecesnalcnestcvnslosceasiss ace 63 
il eres Short title of AGtises sees Pevanitan cesasticesnellostcesesa pereresaclnesies 61 
7 18 (Siding, this Act and amending Acts to apply ‘to. ‘couduean Scccosaan couoatnoicostndndace oagedda: 67 
15 oS) Signboards at highway crossings, provisions respecting ........ Pecsesssciscciss Watess, ees 84 
16 6 |Snow-fences, when may be erected and when to be removed ...se.ceceerssresseees seveee 85 
2 2 |Special Act, this Act to be incorporated with, unless varied or excepted... peceall 61 
BW beter do manner of excepting parts from incorporation povesselivatacaer|teccnsivne ces 61 
5 1 |Special Act, The,’’ interpretation of the expression........0. pondgrisdosiennse bern 62 
7 18 |Spring, branch CONC OUME CHAWIt weesesescanerssconttccaesaetescenescalsarace Beciecess SHOREALOS Hck 67 
lL 0 |...-«../Station, proceedings when more Jand i is required HHO}P ceconccecneaoe Risavisecheceneresteancees 81 
7 8 Stations, power to erect . Marist cauaueeutedstetate tesnetencicecocsetceccessuclssccesess snacccicessy eset 65 
9 ease do extra breadth of land nilewed Lord ReaD a Sceacoowencan coed: 71 
9 40 do or gravel pits, whole lots may be purchased for, “and portion not) 
necessary may be sold ........... eeginesanceuaiiarsadnssistcarsestionsrecse? | 80 
ANS. | cakeeect do  Tuaspecting Engineer ra at all times EXAMINE csssesssesse coseeses onoosbongy Anca. 104 
DO=GA| <25.<0 | Statistics and returns ...0¢...06 5 Usaareslicadeshctarediinccetecstaceeatesnsceenssecesiel| LOU La 
7 20 |Stock, capital, may be increased, “and how... Pees tihesiacecssteslecesctesticeecrinteseaiesct’ 68 
22 3 do of Company to be personal estate..... .... Reeeteree al 93 
* 22 6 do Company not to purchase stock in their own or in any “other ‘company... 94 
jeeccoser | eanveoee (tone, Sand, &c. See Earth, materials, &c. 
--soneodal EEDAE w. (Streams, See Rivers. Navigable waters, 
AB! |\...c0-00r |treet, railway Crossing, OM the level ..:..0000 ses wese renonsece cosses pttataeicerrtrcrtcetseri-oere 105 
Ne Nagin a. [Suits for damages, &c., limitation Of .s.se-eeereerer senses reeseeeey senee veceee cesses ates seven 98 
7 13 |Surveys, examinations, &c., power to make, andwhere... Bc 66 
} | enteenees do and levels, maps, plans and book of poe ad provisions "respecting... 68 
9 12 |Surveyor, certificate of, as to land, required ....0. cacceeesesser soos | soanen corceeres tenes care 73 
9 15 do Judge to appoint, as sole arbitrator in certain CASCS..+.6 + esos sessee scsevess 74 
28 2 |Telegrapb, Company, may be required to place at exclusive disposal of Govern- he 
meat. SESH POOH SE CH HEHE OT EH HEOEEED IHHEH ferere Ce cores SEPOPOUOK coe SeeeHeSe TESTS GOOEF “ 
28 3 do line may be constructed by and for use of ee Besseeseeteneeters 99 
28 4 do «enactments, Parliament, respecting USe Of .......04 sess seeee --teeeeers 99 


Cea e reer eee eee ee mE mnnnnnnnnnTnnninnnenenmnncmmsnent=anmetieseetzedunenesemnenenennecianenermenenscremmemeesnicmnsares cecemsatseatiaiatie) 


* See C,P.R. Act, 44 Vict., Cap. 1. 
{ Amended by Act 44 V ict., Cap. 21, 


154. INDEX TO RAILWAY ACT. 


ra 
aS} 
j °° 
ou a ¢ 
BAe 5 
2 ro) Ay 
pracoeee Pale ai aconla amr tprieicciit shall eyed festa tie eee ae ee eee | eae 
46 2 |Telegrapo Company’s may be used by Inspecting Emgineer, sesssce.sece seseceser svesves 105 
46 3 do operators to obey orders of do adeaantcestcses cecidaelsensss 105 
9 3 |Tenants in tail or for life, &., may convey lands to OOMP AM yiieccececrsescueteoeteseee 7L 
F128 5 |Tenders for works to be invited by public MOtiCe. .....cc.escccesve-eceoce acces soseee secees 100 
7 19 |Termini, railway not to extend beyond, in Special Act... ....00 Sons Fa50C0 =EOO Qo + 68 
5 Sal 2 Obl Wanterpretia tion Of WOrds curse ecds oust eee Ne ten tes od Aisea hes eee 62 
7 11 Tolls, &., power, &., to regulate, for transport of Persons, GC......000 65 
17 |-..| do for passengers and goods transported to be fixed Da Dyiclaiwiecese-cecteenentecaeee 85 
Vane, 3 do enforcement of payment Of .............- iarntesfnaesnlorcsesy ses schies tt ans duscahleacertesse 85, 86 
14 4 do on unclaimed goods to be paid out of proceeds of......... ° : 
Ws 6 do may beraised or reduced. .......04 -eesese sehegack ee Min eetaceudeec ee ecer eeseabcss cet vens/, ates 86 
17 6 do same, to be payable at same time, under same circumstances, upon al) 
foods and ‘by all persone ‘series cetenehaldssancieetaccs asi NeeAwactsitnesvse 86 
17 7 do fractions of a mile or ton, how reckoned in Charging seccoscsserescare sosvse one 86 
17 8 do table of, to be posted where tolls are Collected..-scscsses seceesns cesssceee sosese se 86 
17 (| 9-12 do subject to approval of Governor in Council and publication in Canada 
dally 10 
f*17 il 
28 4 
ment, provisions respecting........ A eebrnastaleseaee weet vietosocddetetocseraendrase steps 99 
7 18 |Town or city, branch line to ....... ehiseetnnees aaiumessh eteeStcneresioses sacnisases 67 
7 7 |Track, one or more, may be made ......... Rene cuissdeeese 65 
16 5 do none but employés to walk on... esretoceiiswnetlincteniesesscentlirenenicesescsts 85 
60 5 |Traffic, interpretation Of ....-.... :ssseress Aceasd ta aeeslebs ceascaeceats nesee eseeaplonater qaeeee aioe ne 110 
GOMR iicsesaps do arrangements may be made by one company with another esses sesons see sseeee 109 
60 2 do railway companies to afford each other every facility for........ AG “sod Bocas js 
60 4 do 1: ‘penalty for neglecting toon wardaccsesstcceacssescslenie des eavceouseit\ ck loocesGlesecucsca: 110 
ZG ese stoser Trains overdue, what notice to be posted at station. ....0. 0+. sscscsssesssessse “asses eneees 97 
25 2 |Trains to start at regular hours, and furnish sufficient accommodation for 
PASSENGETS ANA GOOG .. coveceesss0sccee cence iach cesses ssines beniteacpsesatstensisre® ‘ 95 
43 | .sees.| Go may be forbidden to run on railway considered dangerous .ssssesses eseeeoe: 104 
50 |---| do speed of, and times of running may be regulated DY cscescsss sesses ervcerss sevens 106 
7 14 |Trees, power, &c., to fell and remove on either side........ nieaneae Rerlavestinatbesteersee snes 66 
9- 5 |Trusts, &c., lands conveyed to Company discharged from esc. cesses seoveseee seeee 72 
22 5 do Company not bound to see to execution Ofc. sccssscs cesses sesseecnscrsees sevse Ot 
9 3 |Trustees, &c., may convey lands to Company. And See Church, School, &e..... 7L 
39 | wee |Tunnel to be examined by Engineer directed by Railway Committees... sesso. 103 
AD ite lscesteees do may be condemned by Railway Committee ...seccccsossecse ossese cosrcceeser svoncee 103 
5 13 |“ Two Justices,” interpretation of expression ....e cece seccences on: eine crmsrestetesccst 63 
5 Ba Uuceriaking, interpretation Of AWOL: <rsseuxscuchichw Gunde made elon: eae. A 62 
20 12 |Unsubscribed or forfeited shares, how dealt With tcc sssessoe o.cosnse sessen soeceness oseeee 92 
19 3 |Vacancies in Board of Directors, how filled. sec: ssceceosencs corse sosces sonsnsce sosven toncenees 88 
9 24 |Valuator, &., not disqualified unless personally interested. sssccessesessee cesses cassecoes 76 
42 |...s000| Viaduct may be condemned by Railway Committee, ...corses ossesssscsesscesevses see senses 103 
19 1] {Vice-President to be elected by other Directors...e.. scccsorsrsssesescconcearscecoses eos sevee 89 
19 1g) do 40 act in absoncelof President... scscssccs decsessesees dvecce sees . 90 
7 US) i Village, branch line to connect with. Assis. askactssielhvalaceoh lea teak amen es, 67 
19 1-2 |Vote, who entitled to, at election of DirectOrs..c.sceeseosscssacesse soscesocacsesoes sercoeses 87 
19 14 do Veach Director to have byt, One da .tuxoas\ coos teeters pbdelcsleacers scbetlivleadaanete cas 89 
19 14 Go Feasting, (Of Chairman ijasseacae seco tee Geen Be eee saves cs Reece at ee Re 89 
19 6 |Votes to be in proportion to number of shares Held sso sssces cosescees svsees ca senses sevens 88 
19 8 “and proxies, majority of, to determine question... .sscses cesses + coor sserese se eo eee 88 
19 | 7,8 {Voting by proxy, permitted to all Shareholders..s.escosssssce sssoce sever coees Saeeotiarie sss: 88 
) §| 27, Bp of possession, to put Company in possession of lands.....-ssssseesesesese seve 76 
9 28 do notice ne be given,—deposit of compensation required, and how dealt ' 
WUD be eatalnw ise ptcacd anecesisdaveccvednesaveacicstsvenserecstttasrenssiar ise fisowarecdoiGe 7 
q 6 |Water course, power to construct railway across OF A10Ngiccseserecsercerscee soncesees 65 


a 
* See O.P.L. Act, 44 Vict., Cap. 1. 
t Amendeg by Act 44 Vict., Cap. 21, 
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9 | 38, 39/Water, &c., required by Company, proceedings for purchase of lands where it 


1S TOUNG ANd layin oMOIeSperestess acer ereraereciesootecs Mocsesmeoninatarescrissseoedesrcencsieeree: 80 

SS Mie css.s SAAe COAG, TIOXIOUSS FOMOVAMONT ss02 <cicv. cay as avetacan avdssecoopbestceee sone ba sescicconnteaseenssese' 118 
i Lave Well branch, to Conmecepwit i Lil6Gst-acesssess desace ceceec Scesearettteros nacclessocascedesccslereve® 67 
i 8 |Wharves, power to erect...... doe.) bancuscs erecaartescuces contents Re sunseusicaccrsccuoesarscsiesenes(esscer 65 
25 10 |Whistle of locomotive to be sounded at every Crossing .s.ssronsccsccees avesesesseces sneer 96 
SOU ose ssee6 .. | Working expenses, interest of, purchase money or rent, to De... Qeconduneccunietioncd 118 
OMeilnesctcers do the railway, provisions respecting .........0 readoalivens yresetee HE OCHEDPEEEIOOCEO 95 


Norz.—The unrepealed Acts relating to the Intercolonial Railway are 31 Vic., c. 13—36 V., c. 45 
—37 V., c. 15—38 V., c. 22—39 V., c. 16—42 V., cc. 10 and 11. And those relating to the Canadian 
Pacific Railway are 37 V., c. 14 (extended to N.W.T. by 38 V., c. 49, s. 77)—42 V., cc. 13 and 14. To 
the first of these Railways this Act applies so far as its provisions are applicable, s. 2; and to the 
second in like manner, under 37 V., c. 14, 8. 4, subs 9 to 18. 
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